Montana  State  Library 


%;     PLEASE  RETURN 

^  MONTANA  JflN151385 


3  0864  1006  6605  9 


DEPARTMENT    OF    HIGHWAYS  Montana  state  l.Srary 

1515  E.  6th  AVE. 
HELENA,  MONTANA  59620 

CONSTRUCTION  ,  DISTRICT  DESIGN  and  PRELIMINARY 
SURVEY  PROGRESS  REPORT 


ISSUED  THE  FIRST  MONDAY  OF  THE  MONTH 
JANUARY  7,  1985 


LEGEND 

STATE  MAINTAINED 
FEDERAL-AID  ROUTES 

"  Interstate 
—  Primary 

=  Secondary 

INCORPORATED  CITIES 
®  Capital 
®    County  Seat 
©  Other 


Butte  Over  5000 
Coscade     Under  5000 


FINANCIAL 

a 

COMMISSIONER  DISTRICTS 

District  Boundary 
District  Number 

Effective  Date-.   7-  I  -83 


MONTANA 

PREPARED    BY  THE 

STATE  OF  MONTANA 
DEPARTMENT  OF  HIGHWAYS 
PLANNING  AND  STATISTICS  BURE AU 

IN   COOPERATION   WITH  THE 
U.S.    DEPARTMENT    OF  TRANSPORTATION 
FEDERAL    HIGHWAY  ADMINISTRATION 


SCALE 
20  40 


DISTRICT: 

//30 

DISTRICT  DESIGN  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  z,  /96£ 
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DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221D 


DISTRICT: 


DISTRICT  DESIGN  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       JZ^.^-  ts/9tS 


PROJECT  NUMBER  &  NAME 

DESCRIPTION 

NEXT 
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DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221D 


CMS- 14 


DISTRICT:    rffekSg*  /^L 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING^^)^^^y?^^w^  grf 


(town):    A^rjt/ftf  J  M/tL., 


CONTRACT  AMOUNT: 
CONTRACTOR 
FROM 


AWARD  DATE: 


DATE  WORK  STARTED:  ^'//"S3 


PROJECT  NO. :  arts- /fas') 

PRO  J.  NAME:  ^JZ>/-*X-f.  I £ '  jU) 
LENGTH:  £.  3- 

COUNTY :         /%?//76fr^/  ~~ 
CONTRACT  TIME:  //) ?) 

ORDER  TO  PROCEED  DATE:  £3 

%  COMPLETE:  &   

%  TIME  USED:  £ %>  

NO.  MEN  EMPLOYED:   

ACTUAL  COMPLETION  DATE:  j&f&j 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  fV7"^T 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    >JT   £*f  f 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


TELEPHONE : 
ADDRESS : 


7&  JU&lL  022 


GENERAL: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT:  A7fSSoui.fi 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /-  Z-  &S 


PROJECT  NO.:  I-TCr  fe-tfolp  7/  U-fit<? 
PRO  J.  NAME:  £&£U  * 

LENGTH :  £.8  M,ces  

COUNTY:  Als*j^*ts}±-  

CONTRACT  TIME:    Z7.Q  £&SJ<i*Si  DaV< 
ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED:   

NO.  MEN  EMPLOYED:   ^  


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  %  &</ 
CONTRACTOR:     WASsv^cm, *i  Co^sr, 
FROM  (town) 
AWARD  DATE: 


DATE  WORK  STARTED:     A//Mch  5^  /9<?</ 
PROBABLE  COMPLETION  DATE:     JZ,±y  /sr /<7ffs 
NO.  DAYS  WORKED  PER  WEEK:  g> 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:    Ja>^^  TELEPHONE 

ADDRESS : 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


GENERAL: 


Cc>*/7&/9CT* <       <£>  f      IS/  A/re  K.    S/VQ  7~    T>«     *J  , 


S££js[kgf.  <£  *   3£  Z*    *    CAm£a  ^-,fe   /^cg  -  S  y  CSS*/  &2£S  ?        % . 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


CMS-14 


DISTRICT:  /tfysS&SUA^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    /0&<? e/nJf^/ 


PROJECT  NO .  :  JZ^X '£  f& 

PRO  J.  NAME:  ^r .  & /aJs/s'fs/sSn 

LENGTH:  ^  3- 

COUNTY:  A7//76r^/ 

CONTRACT  TIME:        //#  MP 

ORDER  TO  PROCEED  DATE:  ?-~30- 

%  COMPLETE:   ^  

%  TIME  USED: 


CONTRACT  AMOUNT:     $  7^2-  £3-7,0 O 

 :?  

CONTRACTOR:    fiUtw&r  Js>> 


FROM  (town):  ^ajt^e  (JlJA 
AWARD  DATE:  V  ^-J^V 


DATE  WORK  STARTED: 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE:  /^/g^ 

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:   

TELEPHONE:  _ 
ADDRESS: 


PROJECT  MANAGER:  J?<c/C  57/£ 
NO.  OF  ENG.  PERSONNEL  EMPLOYED i 


GENERAL:  ^    ^^^^J^0j  /S      ^/S^^tuS)  >~  7^ < 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS- 14 

DISTRICT: 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  -3 

PROJECT  NO .  :  — 7~  ^-/^"_7 A? 9j0~4 CONTRACT  AMOUNT:  $  j^gj^  7f^" 

PRO  J.  NAME:  ^/jlQtW  -^l4X.H6K  CONTRACTOR:   ^j/^/^eajif.^/lS  ^ 

LENGTH:  /f-/     /  FROM  (town) :      ^4f^//7*-A    /(J y 

COUNTY:       />? /  AWARD  DATE:   

CONTRACT  TIME:  flJ]Q  DATE  WORK  STARTED:      //-  2^ 

ORDER  TO  PROCEED  DATE:      /#-20-&9'  PROBABLE  COMPLETION  DATE:   

%  COMPLETE:   NO.  DAYS  WORKED  PER  WEEK: 

%  TIME  USED:  


  NO.  SHIFTS  PER  DAY: 

NO.  MEN  EMPLOYED:  NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  Zj/L 
EFFECTIVE  OPENING  DATE:  %3 

PROJECT  MANAGER:  $_^2AJLl£  TELEPHONE:  &£2ZZ. 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:  ^P-***/-'*  f~  


GENERAL :  /^v/  J?^/*>df    ./Ss',//A*  ^J/*^/ 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS-14 


DISTRICT:  stf7/J50*JdL 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        /Jl  -  3 /~ S ^ 


PROJECT  NO.  : 

PRO  J.  NAME:   '^f^t~U>y-  -J JtUJ - 


LENGTH: 
COUNTY: 


CONTRACT  AMOUNT:     $  3,  £s/<TS/*  /# 
CONTRACTOR:    /fatt^^s.  dt/Ts/:/?*. 
FROM  (town):  //j 
AWARD  DATE:  ^<"S~~X'3 


CONTRACT  TIME:         /00  f/JD  DATE  WORK  STARTED:       f~  £-£3 


ORDER  TO  PROCEED  DATE:     <g  ~3>6-£3 

%  COMPLETE:   

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


2* 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  -  /2  -%  f 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  'g^ 
EFFECTIVE  OPENING  DATE: 


PROJECT  MANAGER: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


TELEPHONE : 
ADDRESS: 


GENERAL 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT:  A<f^> 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        /2  -  3j-  9 >Lf 


PROJECT  NO.:  JT/f  f^fyx)  9#  CONTRACT  AMOUNT:  $  9?Q  9<Z3„Q& 
PRO  J.  NAME:  sfh  <-/  7^   CONTRACTOR:      2^Ss)./?o     CjS&JlZ?!  Co. 


LENGTH: 
COUNTY: 


A. 


FROM  (town) : 
AWARD  DATE: 


9-v-<?y 


CONTRACT  TIME: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   /  7 

%  TIME  USED:  /  g 

NO.  MEN  EMPLOYED: 


o 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


Q 

o 


o 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:  / 

PROJECT  MANAGER:  (2,  /^^/tELEPHONE  :  Sf^Zl 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


GENERAL: 


No     -juo/K      I  a.)  Q£C£m£B£ 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/22 IF 


CMS-14 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        /£■  -  3/' 


PROJECT  NO 
PROJ.  NAME 
LENGTH: 
COUNTY: 


CONTRACT  TIME: 


$  J2   776  7^  fV 

 >  y  J 


CONTRACT  AMOUNT: 
CONTRACTOR:     jdin^+Jr ^ ^  /^M* 


FROM  (town) : 
AWARD  DATE: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE:  ^-//-/y^ 
%  COMPLETE :  0 

 /.  

%  TIME  USED:  

NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  /St-S^Z^ 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  7^X2 
EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:              Jlu/t/f,  TELEPHONE:  -?~ 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:  /Jr^,/-/^y 


±0_ 


GENERAL:  ^  /  <Z  £<'-  r? 

 :  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS- 14 


DISTRICT:    j#f/ SS  <?zCJ*^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       /£■  "  3/^_f¥ 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


CONTRACT  AMOUNT:     $  /^>>  {ZZ'V-  '^Q- 
CONTRACTOR:  /^//^  £ 

FROM  (town): 
AWARD  DATE: 


CONTRACT  TIME: 


ORDER  TO  PROCEED  DATE:  <£/-/£-'%f 

%  COMPLETE:   

%  TIME  USED: 


/A/7-  £3 


DATE  WORK  STARTED: 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  //-^</~%iJ 


EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:  J^//^'p0^A 

NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


TELEPHONE : 
ADDRESS : 


GENERAL: 


f    /J-  £J2teJL  tzs-f/*?*/*  ,  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT:  Missoula 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      December  23,  1984 


PROJECT  NO.:       IR  90-3(61 )  1 42   CONTRACT  AMOUNT:     $   1  ,777,337.75 


PRO J.  NAME:       Bearmouth  East  and  West  CONTRACTOR:       Jim    Gilman  Excavating,  Inc. 

LENGTH:   7.6  Miles   FROM  (town):      Butte,  Montana  

COUNTY:  Granite  AWARD  DATE:       August  29,  1984 


CONTRACT  TIME:    60  WD   DATE  WORK  STARTED:   

ORDER  TO  PROCEED  DATE:     Sept.  24,  1984  PROBABLE  COMPLETION  DATE:   July  15 ,  1985 

%  COMPLETE:   0   NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:   0   NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:  0   NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  _ 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     Allan  J.  Dutton  TELEPHONE:  363-4420 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:  p-°-  Cox  328 


Hamilton,  Mt.  59640 


GENERAL : 


project. 

Ho  work  has  been  done  on  this    /\    Will  be  notified  if  Contractor 


decides  to  start  crushing  operations  this  winter. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


CMS- 14 


i 

DISTRICT:  /P'/'/^^U 


CONSTRUCTION  PROGRESS  REPORT 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY: 


FOR  THE  PERIOD  ENDING: 


CONTRACT  AMOUNT 


FROM  (town) 
AWARD  DATE: 


CONTRACT  TIME:  /VP  DATE  WORK  STARTED:  3  ~30~  % 3 

ORDER  TO  PROCEED  DATE:  <4-/%''Z3 

%  COMPLETE:   &  

%  TIME  USED:   ^  

NO.  MEN  EMPLOYED:   

ACTUAL  COMPLETION  DATE:  M^jljjl. 
DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  DkTl^K 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


TELEPHONE : 
ADDRESS: 


GENERAL: 


7^ 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT:  Missouia 

| 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     December  31 ,  1984 

PROJECT  NO.:     HES  7-1(30)66   CONTRACT  AMOUNT:     $    11  ,185.60  

PROJ.  NAME:      Stevensville  Junct.  93  CONTRACTOR:   Christy  Contracting  Co. 

LENGTH:  °-00  Mi1es   FROM  (town):  Hamilton,  Mt. 

COUNTY:  Rava11i   AWARD  DATE:   Dec.  5,  1984 

CONTRACT  TIME:  20MD   DATE  WORK  STARTED:   

ORDER  TO  PROCEED  DATE:    PROBABLE  COMPLETION  DATE:     May  15,  1985 

%  COMPLETE:   0   NO.  DAYS  WORKED  PER  WEEK:  0 

%  TIME  USED:   0   NO.  SHIFTS  PER  DAY:   Q 

NO.  MEN  EMPLOYED:  0   NO.  HOURS  PER  SHIFT:   0 

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:       Allan  J.  Dutton  TELEPHONE:   363-4420  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:   P.O.  Box  328  

Hamilton,  Mt.  59640 


GENERAL:  No  work  has  been  done  on  this  project. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  /^/^^><^4 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      / Z~ ZjST-^^  

PROJECT  NO.:     £jZt4tl&&ljUL  CONTRACT  AMOUNT:     $    6  2/  D**  ^^ 

PRO  J.  NAME:  Qs^i^ngje.  tJar-  Wsw        ,  CONTRACTOR:  £&*£i*ZL 

LENGTH:  --g_   FROM  (town):  gjfgg&U&d 

COUNTY:  ^fj^s^A  

CONTRACT  TIME:  W  J? . 

ORDER  TO  PROCEED  DATE:      7  -j& 

%  COMPLETE:  £  2^-  %  

%  TIME  USED:  70  */?  


NO.  MEN  EMPLOYED:         2- ~  ^ 


ACTUAL  COMPLETION  DATE: 


EFFECTIVE  OPENING  DATE: 


AWARD  DATE: 

DATE  WORK  STARTED: 

PROBABLE  COMPLETION 

DATE 

:  r-/-^-T" 

NO.  DAYS  WORKED  PER 

WEEK 

:  £>~3 

NO.  SHIFTS  PER  DAY: 

/ 

NO.  HOURS  PER  SHIFT 

CONSTRUCTION  SUPERVISOR 

PROJECT  MANAGER:  */a££>w  A.  6saA&  TELEPHONE:  S4*~d*9  / 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:     _/_       ADDRESS:  M 4 


GENERAL:       rSLf/jg  fLvsv^/z  A  c /.  ^  ^^^7-  *?*>^sS  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  /K//^^/^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      /  7.-  Z-^ 


PROJECT  NO.:    Stff  <2-<  ^  (A  ggg  CONTRACT  AMOUNT:     $  2.07  ??Z~  9jS~ 

proj.  H^aflugBMK  jSaaatgte  &JSe-  contractor:  ^  r^,^  aataas  Se 

LENGTH :  //    FROM  (town):  g^ggg 


COUNTY:      Po*^*.   AWARD  DATE:      £>g7-  ^gg 

CONTRACT  TIME:        gg     n/  Z?>   DATE  WORK  STARTED:  /& 

ORDER  TO  PROCEED  DATE:     /£?  PROBABLE  COMPLETION  DATE:     ^--3^  -&<r 

%  COMPLETE:        >3  "f-   °/o   NO.  DAYS  WORKED  PER  WEEK: 

%  TIME  USED:  Z-&  %   NO.  SHIFTS  PER  DAY:   /  

NO.  MEN  EMPLOYED:         /~  A   NO.  HOURS  PER  SHIFT:  ^  

ACTUAL  COMPLETION  DATE:  — ■ — 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE: 


PROJECT  MANAGER:    s/^<*s/  tf.  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:  s*f/^ 


GENERAL:      Cs?s/r^/*^4  C   *£th&     g^/y/'^//'^^  /ye  s^><<  s^/r^ 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


CMS-14 


DISTRICT:  j^//^>lC/a^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  A 


PROJECT  NO. 
PROJ.  NAME: 
LENGTH: 
COUNTY: 


i±3L 


CONTRACT  TIME: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:    & 

%  TIME  USED: 


CONTRACT  AMOUNT:     $  ^2/  7/3-,  STS^ 
CONTRACTOR:  ^km^M^^^ 
FROM  (town):  /^/ir^^A  ^ 

AWARD  DATE:  /g  Z$E3l5- 


DATE  WORK  STARTED: 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE:  /f$l> 

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 

TELEPHONE :   g  3- 


Li  1  Lb  J  X  VL     Ul  Ull  liiU     un  J.  l_i  . 

PROJECT  MANAGER:  ^ 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


ADDRESS : 


GENERAL: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS-14 


DISTRICT:  /tff/fS&t-* 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /^-S/SV 


PROJECT  NO.  :     //^S  ^/V/Z/Vj 
PRO  J.  NAME:     ^*  -fTr,** 
LENGTH :        Syjf/^/J^.  ~~ 

COUNTY:  f/*rU<i*-3  

CONTRACT  TIME:  3^  £C> O 


$ 


CONTRACT  AMOUNT 
CONTRACTOR: 
FROM  (town):     &  ^  f-  fx//s 
AWARD  DATE:  £Lz2$d&. 


V 


3<L 


DATE  WORK  STARTED:  /^/"jV 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

HOURS  PER  SHIFT: 


NO 


ORDER  TO  PROCEED  DATE:  ^zMfjtlMjL 

%  COMPLETE:  /J   

%  TIME  USED:   g  fj?  

NO.  MEN  EMPLOYED:   

ACTUAL  COMPLETION  DATE:  //-//i'S/ 
DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

'XMuM*MA  TELEPHONE : 


PROJECT  MANAGER: 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


ADDRESS: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS-14 


DISTRICT:  /W/^X. 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       &zjj/l  $  ¥ 


PROJECT  NO.:     /// £//f*(  ^)  CONTRACT  AMOUNT:     $  y?^?' / & 

PROJ.  NAME:      /tfJ/^T ? .  -/9?/^Uu(fi~  CONTRACTOR:  &>^T>i6  * 

LENGTH:   FROM  (town): 

COUNTY:  M/ttGuJ*-  AWARD  DATE: 

CONTRACT  TIME:  tftf  CVJ)   DATE  WORK  STARTED:  ^T^ll^- 

ORDER  TO  PROCEED  DATE:      /0  '2  __*  PROBABLE  COMPLETION  DATE:   

%  COMPLETE:   NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:   _f   N0-  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:  NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 
DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  _____ 
EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:  J^JZ  //J/////^Jt  TELEPHONE:  <Tff~£ff/ 

NO. 


«w    _^______    <-t  -'j 

OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:  /%?/?$S>Pl  U 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT:  Missoula 


CONSTRUCTION  PROGRESS  REPORT 

December  25,  1984 


PROJECT  NO. 
PROJ.  NAME: 

LENGTH:   

COUNTY: 


FOR  THE  PERIOD  ENDING: 
RTF  1-2(25)123 
RTF  1-1(20)30 
RTF  5-3(19)113  

See  Below  

7.4    2.0  8.0  

Lincoln  Flathead 


CONTRACT  TIME: 


Thru  Sept.  1,  1984 


CONTRACT  AMOUNT:     $     583. 053. QQ 

CONTRACTOR:       Glenn  Rehbein  F.xcavaHnPj  inc , 

FROM  (town):        Lino  Lakes.  Minn. 

AWARD  DATE:  April  30.  1984  

DATE  WORK  STARTED:       August  7.  1984 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  507. 
%  TIME  USED: 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


May  1985 
0 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:  k/A 

PROJECT  MANAGER:      K.  Chris inger  TELEPHONE: 

0  ADDRESS: 


755-5717 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


P.O.  Box  400 


Kalisoell.  Mt.  59901 


GENERAL :  No  work  on  the  projects  the  past  period.  The  project  is  on 

 shutdown  until  next  spring  due  to  weather  limitations.  Remaining 

 work  is  the  application  of  seal  &  cover  on  the  Libby  project. 


*LaSalle  Road  north  of  Kalispell 
Libby  North  &  South 
Kalispell  North  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


It 


DISTRICT:  A7/*SS OvjL& 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING: 

PROJECT  NO.:  T^/^  /       C  QSjfa 

PRO  J.  NAME ://.  ^/g/es^  -  cJ .  &L*9C/£/Z. 

LENGTH :  /Q  .  £  /W/t&S 

COUNTY :  ^^>?g  

CONTRACT  TIME:  


CONTRACT  AMOUNT: 

CONTRACTOR:   

FROM  (town): 
AWARD  DATE: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:  — 

i  —————— 

PROJECT  MANAGER :       &£[j2&£$S&  TELEPHONE:      &?Z-—  3987 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  j< 


ADDRESS:  Q  ,  /SO  X  VOO 


general:               <3Zl&J&£f*  //sp<?  &2L£iSZiitt3Ats£^ 
r^/T^sz £/A/m  '//fe:   Cn^t9^  -^tf'ST^&trt  Crest*  


/^ZktT^c /^c?7^  /Z&SZtoD   /7aS/d    &Jjl££*  jJ&£S£ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT :      ft ~  /7,~as<>« 


CONSTRUCTION  PROGRESS  REPORT 


PROJECT  NO. 


FOR  THE  PERIOD  ENDING: 
f/S)  *7 

tfes   sr-*  CU&  *3 


Ac-    3Jj  /98¥ 


PROJ.  NAME:   J£****&m  Ifrtity 


LENGTH:   

COUNTY: 

CONTRACT  TIME:  ^t/y 

ORDER  TO  PROCEED  DATE:    ~7Z„^   S.  /96V 

%  COMPLETE:   %  

%  TIME  USED:   3<3  %  

NO.  MEN  EMPLOYED: 


CONTRACT  AMOUNT: 
CONTRACTOR:  &kM&me&*  C~. 

FROM  (town):   faA^//  0*2**? 

AWARD  DATE:  JZe     g  S?** 


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE:  pjyec~?  ££  Co^Ati*. 

NO.  DAYS  WORKED  PER  WEEK:  Af//9 

NO.  SHIFTS  PER  DAY:  A//fr 

NO.  HOURS  PER  SHIFT:   


ACTUAL  COMPLETION  DATE:  Pbc   /*  /98* 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  D<>c 
EFFECTIVE  OPENING  DATE:  AS/fy 

PROJECT  MANAGER:     £)     ~~7Z»A+;~jL  TELEPHONE:  ff7J~3?e? 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    J_       ADDRESS:  />g.  jfa 


GENERAL:   jmLcm      ^     7Um     mtf6h&mJL      £*a  ZtA 

  /¥■/  /f&ii  /   SPs-i,,^x  went. 


Urt 1 ft  //e  /?  cxif~  £  -3  kejut  ^* 


if2- 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 


2/ 


DISTRICT: 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         December  25,  1984 


Missoula 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY: 


F  5-3(l*)12fi 


Whitefish  West  &  South 


*.3  Miles 


Flathead 


CONTRACT  TIME: 


0  Workinp  Davs 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   0 

%  TIME  USED: 


Lovember  1* , 


0 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  830,944.11 
CONTRACTOR:        Peak  Paving  Co. ,  Inc. 
FROM  (town):        Sandpoint,  Idaho 
AWARD  DATE:        October  31.  1934 


DATE  WORK  STARTED: 


84 PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


July  1985 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:  N/A  

PROJECT  MANAGER:      K.  Chris inger  TELEPHONE:   755-5717 

0  ADDRESS: 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


P.O.  Box  400 


Kalispell,  Mt .  59901 


GENERAL:  The  contractor  has  not  requested  a  date  for  the  preconstruction 
 conrerence  as  vet.    No  estimates  as  to  when  work  will  begin.  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/ 22 IF 


DISTRICT:  Missoula 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  12/24/84 


F  HES6-1  (26)29 


PROJECT  NO. 
PRO J.  NAME:    Thompson  Falls  E  &  W 

LENGTH :        16.6  miles  

COUNTY: 


Sanders 


CONTRACT  TIME:      90  working  days 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  92 
%  TIME  USED: 


7/2M 


48.9 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  1.707.943.20 
CONTRACTOR:    GLenn  Rehbein  Exc.  Inc. 
FROM  (town):      Lino  Lakes f  Minn. 
AWARD  DATE:  6/6/84  


DATE  WORK  STARTED: 


7/6/84 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


6/5/84 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      Gary  Marin   TELEPHONE: 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


755-5717 


5th  Ave0  NE  &  Montana 

P.O.  Box  400  

Kalispell,  Montana  59901 


GENERAL :      The  project  is  shutdown  for  the  winter. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/ 22 IF 


DISTRICT:  /^/SSdC/jLt^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING 


PROJECT  NO.  :  -/  f 

PRO  J.  NAME  :£c\L.  ^irt/.£s  -  <£  f'cJ 

LENGTH:  ^.,3  /Vp/t^L^ 

COUNTY :   

CONTRACT  TIME:      /ZO  cJ. 


ORDER  TO  PROCEED  DATE :  /0~*/-<93 

%  COMPLETE:  9S  

%  TIME  USED:   ^3  


NO.  MEN  EMPLOYED: 


- 3/; 

CONTRACT  AMOUNT:     $J?3&8  £/Q«  Z£ 
CONTRACTOR:  gn^X/? 
FROM  (town)  :  S^/^i/c/^  cJ#S// 

AWARD  DATE:         9  -  *3Q  -  S3  

DATE  WORK  STARTED:  -  /  "  S  ¥ 

PROBABLE  COMPLETION  DATE:vJc/^r 
NO.  DAYS  WORKED  PER  WEEK:  Q 

NO.  SHIFTS  PER  DAY:   

NO,  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:  ////? 


PROJECT  MANAGER:^ 


TELEPHONE:     &9jZ~  3967 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:     /?g ,  tfoK    </n  C) 


GENERAL :       ///tC    /^g  q  J"^ £  7~"    /V/9S  /3££a/    C)a/  fJ 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  Missoula 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        December  25,  1984 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


BRS  548-1(3)4 


West  Reserve  Drive 


0.8  Miles 


Flathead 


CONTRACT  TIME: 


150  Work  Davs 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  1QQ 
%  TIME  USED: 


8/2/83 


10? 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


10/19/83 


CONTRACT  AMOUNT:     $  1.523.163.22 
CONTRACTOR :      Mclntvre  Construction  Co . 

FROM  (town):  Great  Falls  

AWARD  DATE:         X    July  11,  1983 
DATE  WORK  STARTED:      August  1.  1983 


mreXBIK  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


10/19/84 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:  N/A 

PROJECT  MANAGER:      K.  Chris inger  TELEPHONE: 

1  ADDRESS: 


October  22,  1984 


755-5717 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


P.O.  Box  400 


Kalispell,  Mt.  59901 


GENERAL :         The  final  was  submitted  to  Area  office  on  December  12,  1984. 
.This  will  be  the  final  report.  /  ^7//7/./^ 


-f- 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  _j1LjiSflliia_ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  12/24/84 


R3-548-l(5)4 

PROJECT  NO.:     HES- 548-1  (4 )5   CONTRACT  AMOUNT:     $  1,249.387*36 

PRO J.  NAME:     N.  Reserve  &  Whitefish  CONTRACTOR:     American  Asphalt,  Inc. 

LENGTH:      1.7  miles   FROM  (town):  Missoula  


COUNTY:      Flathead   AWARD  DATE:  9/28/84 


CONTRACT  TIME:      80  working  days  DATE  WORK  STARTED:   

ORDER  TO  PROCEED  DATE:     lp/22/84  PROBABLE  COMPLETION  DATE:     June  15.  1985 

%  COMPLETE:     J)   NO.  DAYS  WORKED  PER  WEEK:  __0  

%  TIME  USED:     _0   NO.  SHIFTS  PER  DAY:  _0  

NO.  MEN  EMPLOYED:       0  NO.  HOURS  PER  SHIFT:  0 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      Gary  Marin   TELEPHONE:  755-5717 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:    Jfc       ADDRESS:      5th  Ave.  NE  &  Montana 

P.O.  Box  400 


Kalispell,  Montana 
59901 

GENERAL :       Engineering  personal  completed  survey  and  inspection  on  

the  R/A  fence  (which  included  picture  taking)  to  determine  the  present 

condition.  

No  other  work  has  been  done  by  the  state  or  contractor.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 

2^ 


DISTRICT:  Missoula 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      December  25,  1984 

PROJECT  NO.:        BRS  424-1(1)17   DATE  SURVEY  AUTHORIZED: 


PRO  J.  NAME:         SW  of  White  fish  DATE  WORK  STARTED:  9/24/84 


LENGTH:   p. ft  Miles   ESTIMATED  COMPLETION  DATE:  12-18-84 

DATE  SUBMITTED  TO  DISTRICT:  12/19/84 

PROJECT  MANAGER:      K.  Chrisinrer  TELEPHONE:  755-5717  

NO.  PERSONNEL  ASSIGNED:         4-5  %  COMPLETE:  100% 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  Missoula 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        December  25.  1984 

PROJECT  NO.:       F  83-3(1)83   DATE  SURVEY  AUTHORIZED:   

PRO  J.  NAME:         Bipfork  East   DATE  WORK  STARTED:  11/28/84 

LENGTH:  8,5  Miles   ESTIMATED  COMPLETION  DATE:  1/4/84 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:        K.  Chrisinger  TELEPHONE:  755-5717  

NO.  PERSONNEL  ASSIGNED:        4-5   %  COMPLETE:  60%  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  Missoula 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  12/24/84  


PROJECT  NO.:      F  52-1 (3 )l8   DATE  SURVEY  AUTHORIZED:  12A/84 

PRO  J.  NAME:     Big  Fork  South  &  West  DATE  WORK  STARTED:  12/4/84 


LENGTH:     15.9  miles   ESTIMATED  COMPLETION  DATE:  3/1/85 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:     Gary  Marin   TELEPHONE:  755-5717  


NO.  PERSONNEL  ASSIGNED:       6   %  COMPLETE:  15 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:  Missoula 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       December  2.5,  1984 

PROJECT  NO.:         F  ^-2(25)38   DATE  SURVEY  AUTHORIZED:  12/12/8? 

PRO  J.  NAME:         Post  Creek  -  Ronan  DATE  WORK  STARTED:       October  1*.  1984 

LENGTH:   8.8  Miles   JfiSflXEHfflEED  COMPLETION  DATE:      November  26, 

DATE  SUBMITTED  TO  DISTRICT:  11/29/84 

PROJECT  MANAGER:       K.  Chrisinger  TELEPHONE:  755-5717  

NO.  PERSONNEL  ASSIGNED:  4  %  COMPLETE:  100%  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  A'T/SS.&y^ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /Z~ 


PROJECTNO.:               ^?  B  ~/(^3  ) /j? 
PROJ.  NAME :     &£A&.  3Ew£3L 
LENGTH:  f   


DATE  SURVEY  AUTHORIZED:   

DATE  WORK  STARTED: 


ESTIMATED  COMPLETION  DATE: 


DATE  SUBMITTED  TO  DISTRICT: 


PROJECT  MANAGER:  a/^-s^a/  A '.  <?f*KD  TELEPHONE:  ^-^^-^/ 
NO.  PERSONNEL  ASSIGNED:        ZL~  ^  %  COMPLETE: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/22 IE 


DISTRICT:  rf/ssou^n 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       J~*~>.  Zt  /9 8 5T 

PROJECT  NO.:      /fs  38Z-/  f  /  )  /  DATE  SURVEY  AUTHORIZED:     4/  -  </"7£ 

PRO  J.  NAME:      p££*2*    <?*rJVQK>  DATE  WORK  STARTED:  /Z--T-&</ 

LENGTH:  Z.  6    ESTIMATED  COMPLETION  DATE:  /~/8~8S 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:     T**>e:s  <L.  Cy/z.  TELEPHONE:  £  £  g  -  2  </£  o 

NO.  PERSONNEL  ASSIGNED:  &  %  COMPLETE:  7  Q  

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  /1S££&**>_sA 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  //~2^   

PROJECT  NO.:     EA£zl£^f3L  *L 3  DATE  SURVEY  AUTHORIZED:      2  ^-^c 

PROJ.  NAME:  DATE  WORK  STARTED: 

LENGTH:  ^.  /    Af/S^  <,  ESTIMATED  COMPLETION  DATE:  JS~^$--y^~ 

DATE  SUBMITTED  TO  DISTRICT: 


PROJECT  MANAGER:    j/j /  t^/^/fP  TELEPHONE: 
NO.  PERSONNEL  ASSIGNED:       e  ~<4L  %  COMPLETE:   


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT: 


11 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      December  28,  1984 


PROJECT  NO. :      F  7-1(9)22 


PROJ.  NAME:  Darby  South 
LENGTH:  6.5  Miles 


DATE  SURVEY  AUTHORIZED:  9-27-77 
DATE  WORK  STARTED: 


1-8-80 


ESTIMATED  COMPLETION  DATE: 


DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:       Allan  J.  Dutton  TELEPHONE: 


NO.  PERSONNEL  ASSIGNED: 


10 


%  COMPLETE: 


363-4420 


85% 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


3^ 


DISTRICT:       //£>  S 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /-  g  -  ftS' 

PROJECT  NO.:      A"  S~~  Si        <?)  2*1    DATE  SURVEY  AUTHORIZED:  - 

PROJ.  NAME:   flay*//,  DATE  WORK  STARTED:  /  -  ZL  ~  8 

LENGTH:  ESTIMATED  COMPLETION  DATE -  3  f 

DATE  SUBMITTED  TO  DISTRICT: 


PROJECT  MANAGER:  /{////iarfljS  TELEPHONE:  JE&Ez&jjSJ. 
NO.  PERSONNEL  ASSIGNED:        fjZ-£.  %  COMPLETE:   


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:     //&  % 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        A  ?>  -  g S 

PROJECT  NO.:  '?£>  Z  fi&J / 0V?  DATE  SURVEY  AUTHORIZED:     /X   /O  &f/ 

PROJ.  NAME:  A7,^a^/a-  &v7/ter  DATE  WORK  STARTED:        / ^JJ^zSlL 

LENGTH:  #  g  5"   ^7t/x*s  ESTIMATED  COMPLETION  DATE:     /a  -  7~S£~ 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:     //{A // i£  ytt  3  TELEPHONE:  G$££j£2-L 

NO.  PERSONNEL  ASSIGNED:  ^  %  COMPLETE:  /&  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


i/ 


DISTRICT:      1130  -  Missoula 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       Jan.  3,  1935  

PROJECT  NO.:       RTF-HES  24-2(16)13  DATE  SURVEY  AUTHORIZED:   

PRO  J.  NAME:       ovaado  East   DATE  WORK  STARTED:  12/6/84 


LENGTH:   13-  Ki:i-es   ESTIMATED  COMPLETION  DATE:  6/15/85 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:     R.T.  Wilson  TELEPHONE:  494-3224 


NO.  PERSONNEL  ASSIGNED:  g  %  COMPLETE:  11% 


Snjwpacre;  roadway  ani  heavy  true'  traffic 

DISTRIBWION;    WHITE  -  CONSTRUCTION  BUREAU    SSta ' J^iTj^llfJ^ 
YFT.T.nw  -  ntcTDTfT  mrr-Tou  p  ui  ^nxs  project- 


YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


PROJECT  NO. 


DISTRICT:  Ra+ltZ 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  JZ 

.     g  y;y_  ^/  i  j  ^   DATE  SURVEY  AUTHORIZED:  (tJzjjllL 

PRO  J.  NAME:  V*fkus4**.-U»d-     DATE  WORK  STARTED:   L£llj£?L 

LENGTH:  ??.  7         ,  U  S   ESTIMATED  COMPLETION  DATE:  /P*T 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:        SjLqC^CII  TELEPHONE:       ggfer  95"£  2-  

NO.  PERSONNEL  ASSIGNED:         */  %  COMPLETE:  ~3 &  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT:  Missoula 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      December  25,  1984 

PROJECT  NO.:       S  508-1(2)12   DATE  SURVEY  AUTHORIZED:  1/3/84 

PRO  J.  NAME:         Yaak  River  Road  DATE  WORK  STARTED:  11/14/84 

LENGTH:   3+  Miles   ESTIMATED  COMPLETION  DATE:  2/84 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:       K.  Chrlslnger  TELEPHONE:  755-5717  

NO.  PERSONNEL  ASSIGNED:  4   %  COMPLETE:  407, 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  Butt* 


DISTRICT  DESIGN  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  //jfrfe? 


PROJECT  NUMBER  &  NAME 

DESCRIPTION 

NEXT 
MILE- 
STONE 

M-HRS 

USED 

THIS 

REPORT 

PERIOD 

% 

COMP 

Lu  1 

COMP 
DATE 

S  278-1(143 
Jackson "No. 

PMS  Overlay  & 

__      j       

Widening 

IrTA/J  I 

ztS 

77 

M_0299(42 
Anaconda  Streets 

Over  lav.  Gradint?  & 
Drainage 

0 

3/ss 

bcgixm  Ave.-"  Whitehall-  — 

BraTna'ge 

RTrt 

0 

c 

t  2y-i(iu;43 

TXTin- Br  fcfges~NoT"   —    —  — 

PMS  Overlay  & 
Widening-  ~~ 

\    \  »  V~L  1 

100 

F  85-1^2)0 

Jac  k~Rab"E1  t  Tarie" 

PMS  Overlay,  Grading  & 
Widening 

Zl 

/  /  , 

FR  8-4(9)99 
fTTree  Forks "No. 

PMS  Overlay  & 
Widening 

Rrtf 

0 

0 

k 

F_69zl(2)_10_ 
Boulder-Whitehall 

PMS  Ovprlav  f. 
Widening 

PT't 

0 

0 

1 

<S7 

M_1805(2J_    _  _ 
Holmes  Avenue  -  Butte 

\j l du nig  ,   bravp  i    ^ii-rr  -  ^_ 

PMS  Overlay 

0 

0 

M  6^99  W  U2 
Anaconda  Streets 

Overlay,  Grading  & 
Drainaee 

PJrf 

0 

0 

RS  283-1(1)0 
Harrfsori^ony 

PMS  Overlay  & 
Widening 

0 

/sc 

IR  15^2(51)117 

Buxton  Int.  No.  &  East 

PMS  Overlay _&  _ 
Guardrail 

0 

IR  15^1(72)17.   _    _    _  _ 
Lima-Red  Rock 

PMS  Qxerjjiy_&            _  _ 

Guardrail 

PJH 

7Z 

5 

11  15-2(52)125™ 

Butte  Fence 

Fence  Rehab. 

RrH 

O 

0 

IR  90-5(47)240 
Whitehall  Wesj; 

PMS  Overlay  & 
Guardrail. 

PTH 

0 

IR  15-1(73)38 
R"ed  Sock  Int.  No. 

PMS  Overlay  & 
Guardrail 

8 

O 

ST301/DESIGN  PROGRESS  REPORT 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221D 


3^ 


DISTRICT:  f?U+-f<e 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      Hdcl.  7  I  (jt£jt 


PROJECT  NO.:       p  /  3  -  /  (l)^*! 
PRO  J.  NAME:     Cfitf  Z  fig*)- t<  4-hj 
LENGTH :   //, 

COUNTY:  A  ft  ,  <  O  \J  

CONTRACT  TIME: 

ORDER  TO  PROCEED  DATE:  /  ?  V 

%  COMPLETE:   9^ 

%  TIME  USED: 


CONTRACT  AMOUNT:     $  3,  jfe £ 
CONTRACTOR:    X/H  }TT„r 

FROM  (town):  I3u++e.  

AWARD  DATE:  l±Jl*j£3 


tZO     LP  fi  .  DATE  WORK  STARTED:  4  M  /&  V 


JT7 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE:      ■? //  /gjgr 

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:     /-  TELEPHONI 

ADDRESS 


I  a).  SitiayL-ir' 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


fZex  mo 


GENERAL :       The  n»~>f>/r4oJ  e«c_i>r4  for- 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


CMS-14 


DISTRICT:  Butte 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    31  Dec  84 


PROJECT  NO.:      I  ID  15-1(25)46  Unit  3 
PROJ.  NAME:  Pipe  Organ  -  North  §  South 


LENGTH: 
COUNTY: 


51.  Kiles 


Beaverhead 


CONTRACT  AMOUNT: 

CONTRACTOR:   

FROM  (town):   

AWARD  DATE: 


CONTRACT  TIME: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED:   


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

683-6290 


PROJECT  MANAGER:  Caprara 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


TELEPHONE : 
ADDRESS:       ygftMy  PC  Ray  13;, 3 


Hi  linn,  MT  59725 


GENERAL :    The  engineering  force,  doing  Pre-Staking  only  cn  Project.  

4  -  Man  Crew  running  Centerline  K-Line  Sta.  565+58.5  to  5ta.  575+00.  also 

run  centerline  from  Sta.  575+00  to  Sta.  713+00  on  K-Line.  Alsc  cutting  brush 

cn  Project  for  cross  sectioning  this  period.  4-Man  crew  from  Butte  assigned  this 

Project  from  12-12-84  tc  12-21-84,  referencing  centerline  control  points  

throughout  this  Project  this  period.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS-14 


DISTRICT:  Butte 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       31  Dec  84  

PROJECT  NO.:    I  15-1(68)44   CONTRACT  AMOUNT:  $  

PRO  J.  NAME:  Armstead  -  North  -  South        CONTRACTOR:  __  

LENGTH:     2.1  Miles   FROM  (town):   

COUNTY:     Beacerhead   AWARD  DATE:   

CONTRACT  TIME:    DATE  WORK  STARTED:   

ORDER  TO  PROCEED  DATE:    PROBABLE  COMPLETION  DATE:   

%  COMPLETE:    NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:    NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:    NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     Caprara   TELEPHONE:  68V629Q  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    _7_       ADDRESS:  PO  Box  1342  

Dillon,  M  59^2$  

GENERAL:    The  engineering  force,  doing  Pre__Staking  only  on  Project. 
4  -  Kan  Crew  running  Centerline  on  K  -Line  from  Sta.  124+00  tc  Sta.  140+00, 
also  taking  elevations,  and  doing  Topog  at  Clark  Canyon  Dam  Rest  Area  this 
period.  4  -  Man  Crew  from  Butte  assigned  this  Project  From  12-12-84  to  12-21-84 

they  are  referanceing  Control  points  throughout  this  Project,  this  period. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS- 14 


DISTRICT:  . 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         /-  3  -X£  


PROJECT  NO. :  T ;5~3{H2\/j?o  Ul 

PRO  J.  NAME:  0£fiM<:£ -  3lSs/J  

LENGTH:  ^>  £>7  /*//.  

COUNTY:   ,  ) EFfJErfSO/J  

CONTRACT  TIME:  /Ao  U/.  D, 

ORDER  TO  PROCEED  DATE:  ;0-3O-Z'3 

%  COMPLETE:  <?9  

%  TIME  USED:  87  

NO.  MEN  EMPLOYED:   , 

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  &/LA*rf*S 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  _ 


CONTRACT  AMOUNT:     $  <?/7j#/j5:<?0 
CONTRACTOR :  AfcM/T^P^  Ss>MsT.  <^o. 

FROM  (town):    &/?Eat  J^llSA/t  

AWARD  DATE:   *?-2Q-g3 

DATE  WORK  STARTED: 

PROBABLE  COMPLETION  DATE:  H-1e}-85' 

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:  

NO.  HOURS  PER  SHIFT:   


TELEPHONE:  -3-7<?<? 
ADDRESS :  l^ASs*/  A?77 


CONSTRUCTION  SUPERVISOR: 


GENERAL:             fppyy    PatcM    OJSLL             /4PPJ-J£D    b>*B*i  bfjZATHZtf 
/^Ai/T^,,  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  _  Battfl 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  1 


PROJECT  NO.:  115-3(42)130  U-2 
PRO J.  NAME:      Bernice  -  Basin 

LENGTH:   0.05  miles 

COUNTY:  Jefferson 


CONTRACT  TIME: 


120  working  days 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  83 
%  TIME  USED:  73 
NO.  MEN  EMPLOYED: 


nay  29,  1984 


0 


CONTRACT  AMOUNT:    $665,081  .48 
CONTRACTOR:      Cop  Construction  Co. 


FROM  (town):  Billings,  Montana 
AWARD  DATE:      April  30.  1984 


DATE  WORK  STARTED: 
PROBABLE  COMPLETION 
NO.  DAYS  WORKED  PER 
NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    Harold  A.  ttiebe  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:      1  ADDRESS: 


DATE: 

i  >  • 

June  1985 

WEEK: 

0 

0 

0 

225-3962 


P.O.  Box  118 


Basin,Montana  596^1 


GENERAL: 


The  contractor  has  done  no  work  on  the  Project  during  this  period. 


Percent  for  items  complete  are  as  follovs;  Structure  Excavation  Type  I  95%; 
Class  AD  Concrete  98%; Class  BP  Concrete  ?5%; Reinforcing  Steel  100%;  Rein- 
forcing Steel-Epoxy  Coated  80%; Structural  Steel  1 00%; Protective  Coat  75% 
and  Bridge  Survey  Controls  95%.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  2130 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       Jan.  3,  1985 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


1-15-3  (42)  150  U-3 

Bernice-Basin  

6.9  Miles  

Jefferson 


CONTRACT  AMOUNT:     $  13,569,729.92 
CONTRACTOR:        Sletten  Const.  Co. 
FROM  (town):      Great  Falls,  Mont. 
AWARD  DATE: 


4-30-G4 


CONTRACT  TIME:      230  ■forking  Days 


DATE  WORK  STARTED:  5-29-84 


EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      SUU*i  G.  Bork 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


8 


TELEPHONE: 
ADDRESS: 


225-39S2 


Basin,  Mont. 


Box  118 


ORDER  TO  PROCEED  DATE: 

5- 

■26-84 

PROBABLE  COMPLETION 

DATE: 

11-1-85 

%  COMPLETE: 

35 

NO.  DAYS  WORKED  PER 

WEEK: 

5 

%  TIME  USED: 

36 

NO.  SHIFTS  PER  DAY: 

1 

NO.  MEN  EMPLOYED: 

5 

NO.  HOURS  PER  SHIFT: 

n 

O 

ACTUAL  COMPLETION  DATE: 

DATE  CERTIFIED  COMPLETE 

BY 

DISTRICT 

CONSTRUCTION  SUPERVISOR: 

GENERAL :   There  has  been  no  work  on  the  bid  project  this  month  all 

 Mack  being  done  is  force  account  no.  2.    For  netting  over  rock 

 slnpg  rf.  of  1104  to  rt.  of  1109.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:     2130  -  Butte 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  1-3-65 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


115-3(12)150  U-3 
Bernice  -  Basin 
0.35  miles 


Jefferson 


CONTRACT  TIME:     260  working  days 


ORDER  TO  PROCEED  DATE:     toy  29.  198A 

%  COMPLETE:   49.  

%  TIME  USED:  36  

NO.  MEN  EMPLOYED:  6   

ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $   2,700,000.00  (Structures) 
CONTRACTOR:     Sletten  Construction  Co. 
FROM  (town):     Great  Falls ,  Montana 

AWARD  DATE:         April  30,  19fil  

DATE  WORK  STARTED:     toy  23 ,  19& 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


Mov.  1985 

5  

 1 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    Harold  A.  Wiebe  TELEPHONE 

ADDRESS 


Harold  A.  Vaebe 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  1 


225-39o2 


P.O.  Box  118 


Basin,  Montana 


GENERAL:  The  contractor  worked  on  the  structure  at  Station  1 092+75.00  setting 
Spans  No.  1.  2  g  3  Prestressed  lypc  I  35,-Ow  and  50f-0"  Beams-  


Percent  complete  for  items  arw  as  fnl  .r.ws;  St.riirt.n™.  E-y-r.airat.jnn  Typ*  J 
H?Ux73  Pile  Furnish  72S!;HP1lx73  Pile  Driv*  7?%}2W*k"  Pipe  Piie  Furnish  7C%i 

20"x^"  Pipe  Pile  Drive  6h%l Reinforcing  Steel  U3%\ Reinforcing  Steel-Epoxy  

Coated  ^3l;Class  AD  Concrete  35%;Class  BP  Concrete  50%:?rtLstressed  bemis  Type 
IV  105'  /iQ&Prestressed  Beams  Type  IV  95 »  1 0Qg;Prestressed  Beams  Type  A  60' 
100$; Prestressed  Beams  Type  I  50'  503>;Prestressed  Beams  Type  I  35'  50%l?re- 
stressed  Beams  Bulb-T's.  50'  1 00%; Structural  Steel  36£;Protective  Coat  36%; 
work  Bridge  75*;Bridge  Rail-Steel  1 00%;Abutment  Removal  100*  and  briage  Survey 
Controls  55%.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE^ 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 


1/ 


DISTRICT:  g^gg 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  D*cjirs   

PROJECT  NO.:  Ts<r-3  tfSJ    CONTRACT  AMOUNT:     $  /£         ^3-/.  AX 

PRO  J.  NAME:     ^^Sl^SSI  CONTRACTOR:     /t^^^6  <£«sr.  <Z>. 

LENGTH:        7f   FROM  (town):  £#*is&S£*t  

COUNTY:     ^/-/^^   AWARD  DATE:  C.  #£*  

CONTRACT  TIME:    a?o  Hsajr*>«>6  OAr~S  DATE  WORK  STARTED:  7,  .jf/ 

ORDER  TO  PROCEED  DATE:  <7Z^  30.  ffjjf  PROBABLE  COMPLETION  DATE:     3* sr.  /ire 

%  COMPLETE:    NO.  DAYS  WORKED  PER  WEEK:  ^  


%  TIME  USED:  A7.  /   NO.  SHIFTS  PER  DAY:   /_ 

NO.  MEN  EMPLOYED:     *o    "g*  g  y  NO.  HOURS  PER  SHIFT:   

3"  r.  r,  ait   

ACTUAL  COMPLETION  DATE:   m  ****  J*-*r 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      <:.  J.  /^>w   TELEPHONE:      ^j-  5X94 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:     f.e.So*.  J«Cf 

GENERAL :  /t/xj<t#/A/<f  ,  ^Jo**  ^*<?  t~  <£u,r  CbJ£<f 
>?^j/>^    sir  *~*j>    /i s-.it:  .  f0****/?  Z2*<£  &dJQ££Jb«£ 

/7<X  /?r  J?/  ?S      A-  ,  r#    S/fsfr^  /^a!c^,       7WS     &ojL£4k,     />  ,T.  7f/- 2. 

gj£££g&£££.       7oot    tt,  /&~£>       7  jot     7~o     73  St  .       Jl  *~  £of 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:     2130  (lutte) 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    January  3,  1985 

PROJECT  NO.:    115-3(43)143  (structures)  CONTRACT  AMOUNT:  $  

PRO  J.  NAME:      Elk  Park  Worth   CONTRACTOR:  Cop  Construction  g§»  (subcontractor) 

LENGTH:    FROM  (town):   Ulllngs,  Mt.  

COUNTY:        Jefferson   AWARD  DATE:   

CONTRACT  TIME:    DATE  WORK  STARTED:  8/23/84  (structures) 

ORDER  TO  PROCEED  DATE:    PROBABLE  COMPLETION  DATE:   

%  COMPLETE:    NO.  DAYS  WORKED  PER  WEEK:  0 

%  TIME  USED:    NO.  SHIFTS  PER  DAY:   0 

NO.  MEN  EMPLOYED:  0   NO.  HOURS  PER  SHIFT:   0  

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  Robert  Gilman  (struct. )tELEPHONE:       225  -  3788  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    _0_       ADDRESS:  P.O.  Box  118  

lasin.  Mt.  

GENERAL :  No  work  has  been  done  on  the  structure  portion f  of  this  

 project,  since  the  last  progress  report.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


CMS-14 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        J"  3  ~  SS 


PROJECT  NO.:   TRlS  -  3^46)  ilS 
PRO  J.  NAME:  Je^crg^Cl^    V\fc  S 
LENGTH: 
COUNTY: 

CONTRACT  TIME:  Joo^D. 


J  4. 5"  M.W 


CONTRACT  AMOUNT:     %3  588,  COS.  43 

 J  J  

CONTRACTOR:  ^sBJtcisttfl 


ll\C. 


FROM  (town): 
AWARD  DATE: 


DATE  WORK  STARTED: 


6^-7-  84- 


ORDER  TO  PROCEED  DATE:  4-1(0-84- 

%  COMPLETE:  99%  

%  TIME  USED: 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


S 
1 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 


EFFECTIVE  OPENING  DATE:  JO~Z&~  84- 
PROJECT  MANAGER:  J.h/.BJlWe 


TELEPHONE : 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:    _7_       ADDRESS:     gaBag  3oC8  TUU, |AV.  5?7&t 


GENERAL:  gdaAcaA  tOovl*  ts,  <\ov>3 
i  oft(>    \  s  Second  Coal  e 


rwo  ft  -S 
f/r  in i 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS- 14 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        /  —  3  -  85 


PROJECT  NO. :  X£  JS-H(6o)J9£> 

PRO  J.  NAME:  J&f.       ,  ~/J>/?r/t 

LENGTH:  J//.  

COUNTY:     jC^^  ^   


CONTRACT  TIME: 


8&  is,d. 


ORDER  TO  PROCEED  DATE:    V- /g. 

%  COMPLETE:   /xv?  

%  TIME  USED:  

NO.  MEN  EMPLOYED: 


CONTRACT  AMOUNT:    $  2, 

CONTRACTOR:  £ £/?/>m;L  Co. 

FROM  (town):     &yj_u,^S.  A/t:  

AWARD  DATE:   


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  <?-J^"-J>^ 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  //-J?8-  84 
EFFECTIVE  OPENING  DATE:  j£j&dt£ 

PROJECT  MANAGER:  J.M  /ferT^B  TELEPHONE:  ^fV-jyv^  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:      /f^,  jSox   


GENERAL:     /Z**L    D*?*   AdOLS.  To    /^5^  M 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS-14 


DISTRICT:  Butte 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       31  Dec  84 


PROJECT  NO.  :    F  49-1(2)9 

CONTRACT  AMOUNT:     $  897,903-15 

PROJ.  NAME:    Dillon  -  Twin  Bridges 

CONTRACTOR:  Baltrusch  Construction  Co., 

LENGTH:    7.3  Miles 

FROM  (town):       Havre,  HT  59501 

COUNTY:  Beaverhead  -  Kadison 

AWARD  DATE:  4-30-84 

CONTRACT  TIME:         70  WD 

DATE  WORK  STARTED:  4-30-84 

ORDER  TO  PROCEED  DATE:  4-30-84 

PROBABLE  COMPLETION  DATE:     Jun  85 

%  COMPLETE:  97 

NO.  DAYS  WORKED  PER  WEEK:  0 

%  TIME  USED:  97 

NO.  SHIFTS  PER  DAY:  0 

NO.  MEN  EMPLOYED:  C 

NO.  HOURS  PER  SHIFT:  0 

ACTUAL  COMPLETION  DATE: 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT 

CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:  Caprara 

TELEPHONE :  683-6290 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     J_       ADDRESS:      PO  Box  1342 


Dillon.  HT  59725 

GENERAL:       Nc  work  on  this  Project  this  period. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS- 14 


DISTRICT: 


SuTTE. 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        /  ~  3- £5 


PROJECT  NO.:    /=  -BRF  S3Lzl^  ? 
PRO  J.  NAME:  g^gg  J5outj¥ 


LENGTH: 
COUNTY 


CONTRACT  AMOUNT:    $  3^7. 
CONTRACTOR:  G/Laiah   £*  c  /a/c 
FROM  (town): 
AWARD  DATE: 


CONTRACT  TIME: 


l=lLz£3 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:  

%  TIME  USED:  /£>Q  

NO.  MEN  EMPLOYED: 


8  -i~t-?3 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  TELEPHONE: 

ADDRESS: 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


GENERAL:     k/<?xk  £jjg&&££&  IyIaitjea* , 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS- 14 


DISTRICT:  Xi^O 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        /-  3-^5" 


PROJECT  NO. 


PRO  J.  NAME:  a/qrtH  Of  WHITEHALL 

LENGTH:  0,  2X  Af,.  

COUNTY:  JgfFZff^oti  


CONTRACT  TIME: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   g£  

%  TIME  USED:   <£o  

NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  •79JZ#'J.OO 
CONTRACTOR:  fjjWE   6?NST.   g&ij  /A/C. 


FROM  (town):  G/REAt  /vllS  .  A/t, 
AWARD  DATE:   ^-JZ^-iV 


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  Jack  £fiic/cSoN  TELEPHONE:      V 9 4 -322-4 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


GENERAL:      Zaggfig     4§    Sbsv^    A^/?<z£    ^^/Vr    Jrift/c  /?£Mj9/aU*J& 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS- 14 


DISTRICT:  8uTT£ 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  J  - 

PROJECT  NO.:    fj£S  8H~/(2)7  CONTRACT  AMOUNT:     $  53.694.  OO  

PRO  J.  NAME:  rwsr  cF  /JofiAtS  CONTRACTOR:  G>*isT.  Co. 

LENGTH :   /f(,    £fa   FROM  (town):   <$>^r  Sfr. 

COUNTY:   s4//}£?jLS*ss   AWARD  DATE:   8   

CONTRACT  TIME:  30  h</D,  DATE  WORK  STARTED: 

ORDER  TO  PROCEED  DATE:    <?-j?V-zfV  PROBABLE  COMPLETION  DATE:   

%  COMPLETE:   y^p   NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:   O   NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:    NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE: 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  Ol/=     QLSq*I  TELEPHONE:       s?6>  -SQ74  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:  p.p,  Sox.   

 j&ozj£*M^  A/r.  *T97/^ 

GENERAL:    /?jnaL    DatA   jjS    Sa/    DjStXjct  But  (ZHECKjnC 

stfS    far   $T/)XT£D.  It  js   fs-rs^r/zD    TTsat  Amai    Data  uj/ll 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS-14 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /-  3-#5 


PROJECT  NO. :  T/?  <?0-V(37)230 
PROJ.  NAME:  ^m^St^  %£L  £ 

LENGTH:   7  AS,.  

COUNTY:  yj£SSS&SxL  €J>tet££ 
CONTRACT  TIME:  M  D. 


ORDER  TO  PROCEED  DATE:     ^- Sb-S'H 

%  COMPLETE:  ypg  

%  TIME  USED:    B7 


NO.  MEN  EMPLOYED: 


CONTRACT  AMOUNT 
CONTRACTOR: 


%3JS1I;397.2Q 

FROM  (town):    j$L>TT£.j  Mr.  

AWARD  DATE: 


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  0zMz£*l 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:  £?utT£- 


GENERAL:     ^/fe^kr/NC    OJ^   fruAL    Data    IS    Fko  &RESSjti£  //J 
P/STAHC-T     O^tCE.    3t    13  £  ST  MATED     THAT    £lri#L  DfrTA 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT:  ^SJ& 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 

PROJECT  NO.:  ^SO  CONTRACT  AMOUNT:  $ 

PROJ.  NAME:    zg£^x72?fettvV  —  &*20aJ&^  CONTRACTOR:    f&*£3^*&C>S7je.  <£> 

LENGTH:  #*?d>0  FROM  (town):    ^^V^^ j^gg 

COUNTY:         ^v<^<?j*W   AWARD  DATE:      g^g^  ^   

CONTRACT  TIME:    yC&>  <>£ji£Xr,,o&  DATE  WORK  STARTED:     <^4rSt?.  s&Jft^ 

ORDER  TO  PROCEED  DATE:    t^-^ f,  <4>S*^  PROBABLE  COMPLETION  DATE:  &f£rs>/S&& 

%  COMPLETE:    NO.  DAYS  WORKED  PER  WEEK:  & 

%  TIME  USED:    NO.  SHIFTS  PER  DAY:   0 

NO.  MEN  EMPLOYED:  ^/   NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    ^^»>>t/  TELEPHONE:   

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:        a^&sssT  ^^7'.  


GENERAL:     ^^y^e?^-  ^f&C&ZfJr^S'  <9stS  S^^^SJ^^^^S^sZ.  

<<S   ^e/jy^y^fCKed)    gjgggg;    ^SsC/sO^stz  d^sejt^e^j^&cJ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT: 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING 

PROJECT  NO.:    /^-ft?  -<5fe&)g&7 
PRO  J.  NAME:     ^sSS^S^k  g  ^j§gg£l 

LENGTH:  <2  ^^^'V  

COUNTY:  C^^^r^O^  

CONTRACT  TIME:  4&6&esrt&£b*s 
ORDER  TO  PROCEED  DATE :  yjgr  j&r  x^sag2? 

%  COMPLETE:  O  

%  TIME  USED:  <P  

NO.  MEN  EMPLOYED:  O  

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:  ^<^^utfcsy</  TELEPHONE:  ^f^-J^J^ 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    _0_       ADDRESS:       <^gaaj*T  ^^£^7 


GENERAL:  sf^uT  <2ac&s<&>1ZS7v<C>    <^<^<a=^^<ar'   SwrW*  ^St? 


CONTRACT  AMOUNT:     $  / 
CONTRACTOR:  &uss*>.  ^£  /Z/C 

FROM  (town):  /j^g^tt^V^Ug- 
AWARD  DATE: 



DATE  WORK  STARTED:  ^  "  

PROBABLE  COMPLETION  DATE:  S&Zjyj/  / /%$S 

NO.  DAYS  WORKED  PER  WEEK:  - — -  

NO.  SHIFTS  PER  DAY:  

NO.  HOURS  PER  SHIFT:   


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  "Z5q/'/'£- 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /^/si/m  

CONTRACT  AMOUNT:     $  /  /<?&. 
CONTRACTOR:    Sim  £,//7?a«J  S&d. 

FROM  (town):  l^ocffft-  

AWARD  DATE:         7-3*  3  

DATE  WORK  STARTED:       //-  9-t 3 

PROBABLE  COMPLETION  DATE:   

NO.  DAYS  WORKED  PER  WEEK:  O 

NO.  SHIFTS  PER  DAY:   a  

NO.  HOURS  PER  SHIFT:  O  


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:  

PROJECT  MANAGER:  <DL±o+J  TELEPHONE:  g£j££>°££  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    jO_       ADDRESS:  &9 /// d  

GENERAL:       ^4/  ~Z>^A     -A>    Z^rsMicf-   /Z-  

CHECK QOXA  &»&X£SSJ*C     U±  P,*Tfl>cT 


PROJECT  NO.:       ft!  /  Z  I Z  faj  

PRO  J.  NAME:      /^Aaj  y  ~B\-ST?  

LENGTH:  /.  Z.  //?   

COUNTY:  Q>A //At/  <f  

CONTRACT  TIME:       (±—Ll  ^  

ORDER  TO  PROCEED  DATE:  /C'3~X% 

%  COMPLETE:  /OO  

%  TIME  USED:  ~~"  

NO.  MEN  EMPLOYED:  O  

ACTUAL  COMPLETION  DATE:     A>  'JzlUf. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


CMS-14 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  1-3  "8^ 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY: 


M 18 67  (4s) 


D.  43  M  .l 


Silver 


CONTRACT  AMOUNT: 
CONTRACTOR 
FROM  (town) 
AWARD  DATE: 


'•   Jim  G.lfr\a<\  Exc  ■  Jnc. 

):  BJe 


Ml. 


CONTRACT  TIME: 


<Og/  198-4- 

DATE  WORK  STARTED:      ll~l<}  ~  84 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


4~iC~8& 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


7-1-8^ 



1 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 


PROJECT  MANAGER:    J. »/.  ft^L 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


TELEPHONE: 
ADDRESS: 


494-344-2 


GENERAL:  C 


^oc  -c>\n»A 


jA\o>*\c\  1^7^  8S> 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS- 14 


DISTRICT:  BuTTB 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /- 3  -^_5~  

Af (3) 

PROJECT  NO.:    ^  >4i   CONTRACT  AMOUNT:    $  £3/  SO 

PROJ.  NAME:  2Z"£j/?^T.  ^V7T  CONTRACTOR:  /f^Rp^/c  cTmzt.  Co 

LENGTH:   g£    FROM  (town):  g»ST  j4eLi=mA^  Mr. 

C0UNTY:  4  ^lAXk   AWARD  DATE:  4-27 -S>4 

CONTRACT  TIME:  3o  JV./l,  DATE  WORK  STARTED:  <^-/7_^ 

ORDER  TO  PROCEED  DATE:    8-^7-^  PROBABLE  COMPLETION  DATE:     H-  Z^-^S~ 

%  COMPLETE:    NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:  <gg   NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:    NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  /U,   /fe?7>y^/?  TELEPHONE:      ^V-  &32£,  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:        3.7&J  /^o^PECT  

//ELEAI/i-;  S/T.  jT<?/-2Q 

GENERAL:  /?/D/n6  ^<j/?/=a&=    Uf/2.L   &£   &KEJ?LAySD    ///  THE 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS- 14 


DISTRICT:  0y-rT£_ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /-3  -25 


PROJECT  NO.:  A1  SJ/S (3) 
PRO  J.  NAME:  ^CS£  Ai/JZ, 

LENGTH:   #.3 

COUNTY: 


CONTRACT  TIME: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED: 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  l^aC.  4o3.  t>9 
CONTRACTOR :  A^ACaH^K  Q>j^st.  £o.  .MC . 
FROM  (town):    j^rr  dfajSHdj  ^77 

AWARD  DATE:   ^-^-^V 

DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  /?l  A^s? 7ss^?  TELEPHONE 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


ADDRESS:      J.  70 J  /%os/?:<ZT  /9r*. 


GENERAL:     /froJs^T  UJ/*JT/=X    S/VT  VOIj,n  . 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT:  ^r/g 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     /-  •? 


PROJECT  NO.:     f  /Z  -Sf/J /O  DATE  SURVEY  AUTHORIZED: 

PRO  J.  NAME:    UjfalQ!kd**XB**i  drfV.    DATE  W0RK  STARTED :     aA  ArVAAJ£& 

LENGTH:      —   ESTIMATED  COMPLETION  DATE:   

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:    TELEPHONE:  

NO.  PERSONNEL  ASSIGNED:    %  COMPLETE:  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:  BcazZ^ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     / -££ 


PROJECT  NO.:  £>   DATE  SURVEY  AUTHORIZED:  fAtt/A* 

PRO  J.  NAME:    /^y^  & .  -A/n  .  DATE  WORK  STARTED:    &&Qt£*.  Amca** 

LENGTH:     ESTIMATED  COMPLETION  DATE:   

DATE  SUBMITTED  TO  DISTRICT: 


PROJECT  MANAGER:    TELEPHONE : 

NO.  PERSONNEL  ASSIGNED:    %  COMPLETE : 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT:  g,yr7£ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO.:     f£  jgg  -/f/)2e>   DATE  SURVEY  AUTHORIZED:  4 

PRO  J.  NAME:,</g^y  £g,  -AJfS  DATE  WORK  STARTED:  A&&gmJ&&g& 
LENGTH:   ESTIMATED  COMPLETION  DATE:  


DATE  SUBMITTED  TO  DISTRICT: 


PROJECT  MANAGER:    TELEPHONE: 

NO.  PERSONNEL  ASSIGNED:    %  COMPLETE: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:  gurrt 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:   


PROJECT  NO.:    FJZ>-2C/7)3/   DATE  SURVEY  AUTHORIZED:  ^///&<f 

PROJ.  NAME :  )fejjgt*fl2Bfldd^ -  &M.  -A/  DATE  WORK  STARTED:  ^  rj>£u,Att>£*X*> 
LENGTH:   -  ESTIMATED  COMPLETION  DATE:  >  


DATE  SUBMITTED  TO  DISTRICT: 


PROJECT  MANAGER:    TELEPHONE: 

NO.  PERSONNEL  ASSIGNED:    %  COMPLETE: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT:  fit/rrP 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:   


PROJECT  NO.:     f       -/f4)C>   DATE  SURVEY  AUTHORIZED:  ,2^7/44 

PRO  J.  NAME:    fr/y^  //a*.  -  DATE  WORK  STARTED:  AjL^jtyu 

LENGTH:     ESTIMATED  COMPLETION  DATE:   

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:  TELEPHONE:   


NO.  PERSONNEL  ASSIGNED:    %  COMPLETE: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT: 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /   

PROJECT  NO.:  //-//fry)  4?  DATE  SURVEY  AUTHORIZED: 

PRO  J.  NAME :  So.  ofi/sv/MsXy/   DATE  WORK  STARTED:    AA  Aze/A*£a 

LENGTH:     ESTIMATED  COMPLETION  DATE:  ■  

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:    TELEPHONE:   

NO.  PERSONNEL  ASSIGNED:    %  COMPLETE:   


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT:  ^y/^ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  J'3~&£ 


PROJECT  NO.:     M  7466  (Z)   DATE  SURVEY  AUTHORIZED: 

PROJ.  NAME:     gfcafcfi^g  -C  DATE  WORK  STARTED: 

LENGTH:        £m*m*"  6foA*   ESTIMATED  COMPLETION  DATE: 


DATE  SUBMITTED  TO  DISTRICT: 


PROJECT  MANAGER:    TELEPHONE: 

NO.  PERSONNEL  ASSIGNED:    %  COMPLETE: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:  BuTZZ- 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  IzSL&L  


PROJECT  NO.:    flfcg   7       ->y>  ) 
PROJ.  NAME:  \Jgttj 
LENGTH:  .  


DATE  SURVEY  AUTHORIZED:  ///</£4 
DATE  WORK  STARTED:     Qj^  fitfodsS/iW&D 
ESTIMATED  COMPLETION  DATE:  ;  


DATE  SUBMITTED  TO  DISTRICT: 


PROJECT  MANAGER: 


NO.  PERSONNEL  ASSIGNED: 


TELEPHONE: 
%  COMPLETE: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT:  ff^^ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      /•  3 -fig  

PROJECT  NO.:     ft£  ?03<4(/)  DATE  SURVEY  AUTHORIZED:  /£>/JLa/&3 

PRO  J.  NAME:  AtMit  ^  )j^2S&aAj^t    DATE  W0RK  STARTED:  AAr^ 

LENGTH:       '    ESTIMATED  COMPLETION  DATE: 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:   TELEPHONE:   

NO.  PERSONNEL  ASSIGNED:    %  COMPLETE: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE   '  CRM/BHB/sw/22 IE 


DISTRICT: 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO.:  DATE  SURVEY  AUTHORIZED: 

PRO  J.  NAME:    DATE  WORK  STARTED: 


LENGTH:   ESTIMATED  COMPLETION  DATE: 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:    TELEPHONE:   

NO.  PERSONNEL  ASSIGNED:    %  COMPLETE: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/22 IE 


DISTRICT:  %L 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO.:    7g£  9  6  3<f  Q)  DATE  SURVEY  AUTHORIZED: 

PRO  J.  NAME:  3>£  jl<j  e.  o  v  ett,  Vct/p  to  S+o*j<s.  DATE  WORK  STARTED:       9-//-  f¥  

LENGTH:  /  O  STit/e-S   ESTIMATED  COMPLETION  DATE:  /-/S"-/^" 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:     (Q/g,  «J  TELEPHONE:  t.  -  go  7f£  

NO.  PERSONNEL  ASSIGNED:         ^  %  COMPLETE:  7-5"  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT: 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /-3  -efS"  

PROJECT  NO.:     £/?    90  30{s)  DATE  SURVEY  AUTHORIZED:  ^V^-cP-/ 

PROJ.  NAME:  /ti>5Ss?LSH£LL  <£>Js£aj*£F   DATE  WORK  STARTED:  /Z'S'^ 

LENGTH:   y,p  Art.   ESTIMATED  COMPLETION  DATE:     Z - ^-J'V 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER : Z&oSSoAf        TELEPHONE:       £8&>  -  ^C/O  

NO.  PERSONNEL  ASSIGNED:  ^/  %  COMPLETE:  5~  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT:    Butte  -  2130 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     Jan.  3,  1985  

PROJECT  NO.:       M  1805(2)   DATE  SURVEY  AUTHORIZED:      May  17.  1983 

PROJ.  NAME:         Holmes  Ave.  -  Butte         DATE  WORK  STARTED:      uct.  15 r  1981 

LENGTH:         l  Mile   ESTIMATED  COMPLETION  DATE:  *  2/15/85 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:     R.T.  Wilson  TELEPHONE:  L9L-322L  


NO.  PERSONNEL  ASSIGNED:    %  COMPLETE: 


*  Crew  reassigned  outside  District  -  completion  date  may  extend. 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:       &u  rTJ=- 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         /  -  3   

PROJECT  NO.:     flS  379-/ (jt) /6>  DATE  SURVEY  AUTHORIZED:   

PROJ.  NAME:  &MyM  £/?E£k g M %&8>L       DATE  STARTED: 

LENGTH:  £    ESTIMATED  COMPLETION  DATE:     H-l  -25 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:      /?/*ATM£J?  TELEPHONE:       WV-  <£>3Z&  

NO.  PERSONNEL  ASSIGNED:         <g  %  COMPLETE:   


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT:     &uj t<L~ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      D&C  ■  A  /  f?4— 

PROJECT  NO.:    XC  9fi-7  (SZ)  3-4-Q  DATE  SURVEY  AUTHORIZED:  J2-%<14- 

PROJ.  NAME:    fa*,*,^   TZbcl***.  DATE  WORK  STARTED:      /fi  ZZ-lt- 

LENGTH :  /2.Q   ESTIMATED  COMPLETION  DATE:  //-5<9-f4- 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:    Q.  £.  <??JJ^_  TELEPHONE:  ^JLZ-   

NO.  PERSONNEL  ASSIGNED:      4-     L,  %  COMPLETE:  f£  

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:  ELlAA^ 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  ,   3 J-  /9&4- 

PROJECTNO.:     X~90'7  (4?)  3  4-I  DATE  SURVEY  AUTHORIZED:     /p  -  j  <3  <j__ 

PROJ.  NAME:    Sh^^J.L-  \aJ^_<1  DATE  WORK  STARTED:  /2-3-<?4- 

LENGTH:         /p.  03   ESTIMATED  COMPLETION  DATE:   

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:     Q.  S",7//^  TELEPHONE:  ZZZ.-   

NO.  PERSONNEL  ASSIGNED:         &  %  COMPLETE: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:      Great  Falls 


DISTRICT  DESIGN  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     Dacombor  28,  1Q8'| 


PROJECT  NUMBER  &  NAME 


DESCRIPTION 


NEXT 
MILE- 
STONE 


M-HRS 

USED 

THIS 

REPORT 

PERIOD 


% 
COMP 


EST 

COMP 

DATE 


RF  60-2(3)91 
Great  FaTls^ast 


Grade,  Gravel  Surf. 


PMBS  Structure 


Prel im 
P.  I.H. 


264 


95 


1-28-!  5 


FR  24-3(3)76 
Rogers  Fass"^East 


Widen,  Gravel  Surf. 


pTTbs 


Field 
Rev  i  ew 


7-1545 
5 


RS  348(18)  _  _  _  _  _ 
5  Mi.  S.  Fort  Benton-South 


G£ade_,_  GraveJ_  Surf. 
PMBB 


Prel im 
P.  I.H. 


6-15-1  f 


F_3-j_(6)8  

Sun  River  Jet. -North 


PMBS,__0verlav_ 
Minor  Widening 


Fi  nal 
P. I.H. 


80 


2-15-1  5 


F  10-2(  )73  

BTg  "S'andy-Soath" 


Gjrjde^  Gravej_  Surf. 
PMBS 


Prel im 
P.  I.H. 


144 


51 


F  24-3 (  )91 
(Rogers  PTss^est 


PMBS  _0yerlay 
Cold  MilF 


Final 
P. I.H. 


15-1  5 

95 


50 


/-ZS- 
12  28  14 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221D 


CMS- 14 


DISTRICT: 


Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 

January  ^.  1935 


FOR  THE  PERIOD  ENDING: 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY 


IR  15=^61)222 
Augusta  Interchange  -  N. 
18.7  Miles 


Lewis  &  Clark  &  Cascade 
CONTRACT  TIME:        12Q  W.D.  


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  99 
%  TIME  USED:  90 
NO.  MEN  EMPLOYED: 


U-16-8L 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  6.229r635.7ft 
CONTRACTOR:        Wild*  ttrW. .  P.n  . .  Inx 

FROM  (town):      Great  Falls  

AWARD  DATE: 


Ffth.  ?Q,  1QA/, 


DATE  WORK  STARTED:      Ap.„  A_  19a,, 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:         G.  Enderson  TELEPHONE: 

2  ADDRESS: 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


Grfiflt.  galls 


GENERAL: 


A  2  man  engineering  crew  engaged  in  working  on  the  final  Katimat.p. 


-  Paint  Striping  will  be  completed  next  construction  ^a^n. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS-14 


DISTRICT:  j3j3o-{2e&)T \f*Jh> 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  J-*3-£s/ 


PROJECT  NO. : 
PROJ.  NAME: 

LENGTH:   

COUNTY: 


CONTRACT  TIME: 


£>_JjJ.  D  . 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  <*3j 
%  TIME  USED: 
NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:  $  ^£7j  fXL.  7/ 
CONTRACTOR:  jE)/A7T2.rt  <^L**T. 

FROM  (town):  (2je£*T   

AWARD  DATE: 


DATE  WORK  STARTED: 


7-3*  -Jt4 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

/LTjAC*   PROJECT  MANAGER:      jDtm  &J/)CJbl  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


GENERAL: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS- 14 


DISTRICT:      3130  -  Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       January  2,  1985 


PROJECT  NO. : 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


IR  15-8(41)389 
Sunburst  -  North 
8.5  Miles  


Tonlp 


CONTRACT  TIME: 


70  W.D.  +  18 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  iqq 
%  TIME  USED:  QS 
NO.  MEN  EMPLOYED: 


4-16-84 


ACTUAL  COMPLETION  DATE:  9-14-84 


CONTRACT  AMOUNT:     $  2,259,443.42 
CONTRACTOR:  Meyer  Construction  Co. 

FROM  (town):         Billings,  MT  

AWARD  DATE:  2-29-84  


DATE  WORK  STARTED: 


4-24-84 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:         Walter  Smith  TELEPHONE: 

ADDRESS: 


9-28-84 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


264-5310 


P.O.  Box  1359 


Great  Falls,  MT  59403 


GENERAL :   Final  Estimate  &  Supporting  Data  were  submitted  to 

 District  Office  on  12-4-84  and  forwarded  to  Helena 

on  12-19-84.    This  is  the  Final  Report. 


MARLIN  BRACKNEY 
Engr.  Ott.  1  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 

/! 


CMS-14 


DISTRICT:    3130  -  Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       January  2,  1985 


HES  3-2(9)46,  HES  3-2(12)49,  HES  3-2(13)47 
PROJECT  NO.:        &  HES  9-2(4)45 

PRO J.  NAME 

LENGTH:  Slope  Flattening  &  Signing 
COUNTY :  


No.  of  Choteau  &  Augusta 


CONTRACT  AMOUNT:     $  75,131.00 
CONTRACTOR:      Lewis  Construction  Co. 

FROM  (town): 
AWARD  DATE:  7-27-84 


Great  Falls 


CONTRACT  TIME: 


30  W.D.  +  9 


DATE  WORK  STARTED: 


8-27-84 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  mn 
%  TIME  USED:  fin 
NO.  MEN  EMPLOYED: 


8-27-84 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  1Q..23^84 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:        t.  Hammerbacker  TELEPHONE: 

ADDRESS: 


T.  Hammerbacker 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


467-7944 


P.O.  Box  1240 


Conrad,  MT  59425 


GENERAL :   Final  Estimate  &  Supporting  Data  were  submitted  to  District 

 Office  on  11-21-84  and  will  be  forwarded  to  Helena  on  or 

about  1-21-85.    This  is  the  Final  Report. 


MARLIN  BRACKNEY 
Eng.  Ott.  J, 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE' 

3255-2914 


CMS-14 


DISTRICT:      3130  -  Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        January  2.  1985 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


E  HES  3-2(10)28 
Freezeout  Lake  -  E  &  W 

12.5  Miles  

 Teton  


CONTRACT  TIME: 


80  gJL  +1 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  iqq 
%  TIME  USED:  67 


7-2-84 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


11-14-84 


CONTRACT  AMOUNT:     $  1.682.186.50 
CONTRACTOR:        Empire  Sand  &  Gravel  Co. 

FROM  (town):      Billings,  MT  

AWARD  DATE:  6-8-84  


DATE  WORK  STARTED: 


7-6-85 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:  11-14-84 
PROJECT  MANAGER:      T.  Hammerbacker_  TELEPHONE: 

ADDRESS : 


278-7944 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


P.O.  Box  1240 


Conrad,  MT  59425 


GENERAL: 


Final  Estimate  &  Supporting  Data  were  submitted  to  District 
Office  on  11-16-84. 


MARL IN  BRACKNEY 
Engr.  Off.  I 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 

76 


CMS- 14 


DISTRICT:      3130  -  Great  Falls 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        January  2,  1985 

PROJECT  NO.:       F  24-3(5)100   CONTRACT  AMOUNT:     $  3,215,825.45 

PRO J.  NAME:         Rogers  Pass  East  CONTRACTOR:         Meyer  Construction  Co. 

LENGTH:         8.5  miles  (Middle  SectOp^  (town) .        Billings,  MT  

COUNTY:   Lewis  &  Clark   AWARD  DATE:  9-24-82  

CONTRACT  TIME:    i  ?n  +  13  W.D.   DATE  WORK  STARTED:  11-18-82  

ORDER  TO  PROCEED  DATE:      in-18-8?  PROBABLE  COMPLETION  DATE:  10-84 

%  COMPLETE:      _99   NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:    NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:    NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

ACTING      PROJECT  MANAGER:     ^^Shlrt^  TELEPHONE:   278-7931  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:  Conrad,  Montana  


GENERAL:   On  shutdown.    Seeding  on  slide  correction  area  has  not 

 been  completed  due  to  unsuitable  weather.  


DISTRIBUTION: 
3255-2914 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


7/ 


CMS-14 


DISTRICT:     3130  -  Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      January  2.  1985 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


F-BHF-RTF  60-2(5)92  U-3 
Warden  Br.  Overlay 

0.4  Mile  

Cascade 


CONTRACT  AMOUNT:     $  550,827.00 
CONTRACTOR:     Sletten  Construction  Co, 
FROM  (town): 
AWARD  DATE: 


Great  Falls 


CONTRACT  TIME:      100  W.D. 


September  30,  1983 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  100% 
%  TIME  USED:  96 
NO.  MEN  EMPLOYED: 


April  10,  1984 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:    Oct.  9,  1984 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

TELEPHONE: 
ADDRESS : 


Oct.  12,  1984 


Acting    PROJECT  MANAGER:         John  Roonev 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


727-4350 


Great  Falls 


GENERAL:  Final  Estimate  &  Supporting  Data  were  submitted  to  the 

 District  Office  on  11-9-84  and  will  be  forwarded  to  Helena 

 on  or  about  1-7-85.    This  is  the  Final  Report. 


MARL IN  BRACKNEV 
Engr.  Off.  I 


DISTRIBUTION: 
3255-2914 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


7^ 


CMS- 14 


DISTRICT:     Great  Falls 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       January  2.  1985 

PROJECT  NO.:      R.  S.  218-1  (2)  9  CONTRACT  AMOUNT:     $    1  ,010,92*1.93 

PROJ.  NAME:      Solid  Road-East  Of  Conrad  CONTRACTOR:      Baltrusch  Construction  Co., 

LENGTH:   9.8  Miles   FROM  (town):        Havre,  MT.  

COUNTY:   Ponder*   AWARD  DATE:        December  5.  1984  

CONTRACT  TIME:      70  Working  Davs  DATE  WORK  STARTED:   

ORDER  TO  PROCEED  DATE:    PROBABLE  COMPLETION  DATE:    July  15,  1985 

%  COMPLETE:  pa   NO.  DAYS  WORKED  PER  WEEK:  Q 

%  TIME  USED:  g%   NO.  SHIFTS  PER  DAY:   Q 

NO.  MEN  EMPLOYED:  q   NO.  HOURS  PER  SHIFT:   p 

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:  

PROJECT  MANAGER:      Hammerbacker  TELEPHONE:   278-7944  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    _g_4  ADDRESS:   P.  0.  box  1240 

 Conrad.  MT.  59425 

GENERAL:        The  contract  has  been  let  to  Baltrusch  Construction  Co. ,   Inc.  with 

 no  work  on  the  subject  project.     Survey  crew  is  currently  re-establ i sh i nq 

 &  off-setting  centerline.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS-14 


DISTRICT: 


GT  FALLS  3130 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     DECEMBER  26 t  1084 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


M  5219  (1) 


38TH  ST  &  2ND  AVE  NO 


0.00 


CASCADE 


CONTRACT  TIME: 


60  WORKING  DAYS 


CONTRACT  AMOUNT:     $  54,598.00  

CONTRACTOR:    LIVRSAY  TRAFFIC  MAINTENANCE 

FROM  (town):     GREAT  FALLS,  MT  

AWARD  DATE:       OCTOBER  31,  1984  

DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED: 


NO.  MEN  EMPLOYED: 


APRIL  16.  1985  PROBABLE  COMPLETION  DATE: 

0%   NO.  DAYS  WORKED  PER  WEEK: 

_QZ   NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


JULY  1,  1985 


0 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:       p.  A.  RORINSOfl   TELEPHONE: 

Q  ADDRESS: 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


727  4350 


GREAT  FALLS,  MT 


GENERAL:  

 NO  WORK  ON  PROJECT  TO  DATE 


DISTRIBUTION: 
3255-29  14 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     % y±  iy    £  /J&S" 


PROJECT  NO.:    fiHf^  *S7/Q    C?)  CONTRACT  AMOUNT:     $  JjSt>a  2<i Z* 

PRO  J.  NAME:    BbUL&i  OI/kRPA&^HAL'RZ  CONTRACTOR:  ffifcggfe&   CcnArUchon  T»c, 

 CUA  Alt  hs.  


LENGTH 
COUNTY 


AL1L 


CONTRACT  TIME:       ZZn  tv/O 


FROM  (town):  Aq^^c^MA  Si  ZkT 
AWARD  DATE:  JZ  >;  /?f<9 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE:  fi-Zf-M 

%  COMPLETE:  Z3  

%  TIME  USED:  /  J  

NO.  MEN  EMPLOYED:      Z  -,  5~  

ACTUAL  COMPLETION  DATE: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


 dL  

/ 


A. 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    ,</e.n  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:    2L       ADDRESS : 


GENERAL: 


t4  cn  /d  (A^ea  U&jl*. 


o  AL 


J2. 


£ 


m  /<±s  A 


jLJLs.  eci  /-a  r^c  sW  r&rz  /7<-y? c  xla  rr.ts  — ^ 


y2j 


u  si 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  ^e^f  SJk  3kk> 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  2   /?  S< 


PROJECT  NO.:     /fo?  9o^K7) 


PRO  J.  NAME:    A,  I Ih  00  A         cA  <±g  I 

LENGTH :         p,^  &LjJsz  

COUNTY:  /////  


CONTRACT  AMOUNT:     $  ZJCL  2  7^  ,9  7 
CONTRACTOR:      5/eJ4*A     (^ULsjckJioA  Co- 
FROM  (town):  Frjh 
AWARD  DATE:  >  -  fellLfL  


CONTRACT  TIME: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  /OQ 
%  TIME  USED:         ft  f 
NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


 a 

o 


ACTUAL  COMPLETION  DATE:     //-/£>-# 4 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

^  Aro  fusn  TELEPHONE: 

_       ADDRESS:  //, 


PROJECT  MANAGER: 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


GENERAL: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


15 


CMS-14 


DISTRICT:      Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      January  7.  1985 


PROJECT  NO.:    F-BRF-HES  24-3(7)109 
PRO J .  NAME :    Bowmans  Corners-Northeas t 

LENGTH:   7.8  Miles  

COUNTY:  Lewis  &  Clark   


CONTRACT  TIME: 


120  Working  Days 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED:   


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT: 

CONTRACTOR:   

FROM  (town):  _ 
AWARD  DATE: 


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

HOURS  PER  SHIFT: 


NO. 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

TELEPHONE : 
ADDRESS : 


Walter  D.  Smith 


PROJECT  MANAGER: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


264-5310 


P.O.  Box  1359 


Gt.  Falls,  Mt.  59403 


GENERAL :     The  project  was  let  to  contract  on  December  20,  1984  with  Hilde 
Construction  Company  the  apparent  low  bidder.  

One  engineering  person  spent  part  of  the  past  month  doing  general  office 
work.  .  . 

Engineering  layout  work  on  the  project  will  begin  the  middle  nf  jannary 
1985.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS- 14 


DISTRICT:     r,rpaf  ValU 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    .Tan„ary  7,  1Q«S 

PROJECT  NO.:       RS  434-1(1)24   CONTRACT  AMOUNT: 

PRO J.  NAME:    Lewis  &  Clark  Co,  Signing  CONTRACTOR:   

LENGTH :   16.9  Miles   FROM  (town):   

COUNTY :  Lewis  &  Clark   AWARD  DATE: 


CONTRACT  TIME:    DATE  WORK  STARTED:   

ORDER  TO  PROCEED  DATE:    PROBABLE  COMPLETION  DATE: 

%  COMPLETE:    NO.  DAYS  WORKED  PER  WEEK: 

%  TIME  USED:   NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:    NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     Walter  D.  Smith  TELEPHONE:  264-5310 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:      6_       ADDRESS:  P.O.  Box  1359  

 Gt.  Falls.  Mt.  59403 


GENERAL: 


The  project  has  a  February  1985  letting  date. 


A  6-man  engineering,  crew  has  spent  2-davs  staking  signs  on  the  project,  and 
will  complete  the  staking  when  less  snow  makes  the  road  passable.  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS- 16 


DISTRICT:  GT  FALLS  3130 


PRELIMINARY  SURVEY  PROGRESS  REPORT 

J -3 -Sit 

FOR  THE  PERIOD  ENDING:     DECEMBER  20,  1904 


PROJECT  NO.:      RS  330-1(6)0   DATE  SURVEY  AUTHORIZED: 


PROJ.  NAME :      ULM  SOUTH  (NORTH  SECTION)  DATE  WORK  STARTED:  11-28-83 

LENGTH:  6.5  MILES   ESTIMATED  COMPLETION  DATE:  4-15-85* 

DATE  SUBMITTED  TO  DISTRICT: 


PROJECT  MANAGER:  F.  A.  ROBINSON  TELEPHONE:  727  4350 
NO.  PERSONNEL  ASSIGNED:         0  %  COMPLETE:   76 


*  WORK  SUSPENDED  PENDING  OUTCOME  OF  CONDEMNATION  HEARING 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2916 


DISTRICT:       Great  Falls 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  January  2,  1985 

PROJECT  NO.:      r,s,  im-i  (?)  7   DATE  SURVEY  AUTHORIZED:       October  1980 

PROJ.  NAME:        Fairfield  -  Power  DATE  WORK  STARTED:      Febuarv  21  .  198*4 

LENGTH:   7,n  MnP^   ESTIMATED  COMPLETION  DATE:   

DATE  SUBMITTED  TO  DISTRICT:       December  S.  1984 

PROJECT  MANAGER:     Hammer backer  TELEPHONE:  278-7944  

NO.  PERSONNEL  ASSIGNED:       1-2   %  COMPLETE:  100%  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


CMS-16 


DISTRICT:  GT  FALLS  3130 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     DCCCMDER  20,  1904 


PROJECT  NO.:        RS  330-1(1)0   DATE  SURVEY  AUTHORIZED: 


PRO J.  NAME:       ULM  SOUTH  (MID  SECTION)    DATE  WORK  STARTED:  H -14-84 

LENGTH:   5.3  MILES   ESTIMATED  COMPLETION  DATE:   ???? 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:       F.  A.  ROBINSON  TELEPHONE:  727  4350  

NO.  PERSONNEL  ASSIGNED:        Q-4  %  COMPLETE:   80  

???  PENDING  AVAILABILITY  OF  DOH  LAND  SURVEYOR  TO  RE-ESTABLISH  SECTION  CORNERS 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2916 


CMS-16 


DISTRICT:    Great  Fa lis 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      UMM4I  Januag  ^  1QM 


PROJECT  NO.:  FR  57-1(2)1 
PRO J.  NAME:  Belt  -  East 
LENGTH :   9.6  Mile s 


DATE  SURVEY  AUTHORIZED:    June  5f  IQfty, 

DATE  WORK  STARTED:   

ESTIMATED  COMPLETION  DATE:      March  i  1935 


DATE  SUBMITTED  TO  DISTRICT: 

PROJECT  MANAGER:    G.  Enderaon   TELEPHONE 

NO.  PERSONNEL  ASSIGNED:  0 


 Z22s425Q 

%  COMPLETE:  _q  


It  is  expected  work  will  start  the  week  of  Jan.  7,  1985 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2916 


7? 


CMS- 16 


district:   Great  Ealla 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       January  1985 

PROJECT  NO.:       FR  10-1(5)3                        DATE  SURVEY  AUTHORIZED:  July  20.  1984 

PRO  J.  NAME:       rrraat.  Fall*  -  Nnrt.h           DATE  WORK  STARTED:  Oct.  30 ,  1984 

LENGTH:              16.5  Miles                           ESTIMATED  COMPLETION  DATE:  Jan.  11.  1985 

DATE  SUBMITTED  TO  DISTRICT:   


PROJECT  MANAGER:      ft.  F.nderson  TELEPHONE:  727-4350  

NO.  PERSONNEL  ASSIGNED:        g  .  7  %  COMPLETE:  90  

A  5  to  7  man  engineering  crew  topoging,  and  taking  cross  sections.    An  additional 
area  was  added  i'or  possible  reconstruction  due  to  sight  distance. 
DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 

YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE 

3255-2916 


DISTRICT:     Great  Falls 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        January  2,  1985 


PROJECT  NO. 


B.R.F.  3-2(14)  40 


DATE  SURVEY  AUTHORIZED: 


PROJ.  NAME:  Bridge  over  Teton  River  DATE  WORK  STARTED:  Nnvgmhpr  14,  igR4 
LENGTH:   p. 8  Miles  ESTIMATED  COMPLETION  DATE:   


DATE  SUBMITTED  TO  DISTRICT:      Decgahet  S  1 98^ 
PROJECT  MANAGER:      Hammerbacker  TELEPHONE:  278-79^4 

%  COMPLETE: 


NO.  PERSONNEL  ASSIGNED: 


1-4 


100% 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


$0 


DISTRICT:  4>zJ&*JL2 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     /  -  *jf-&S~ 


PROJECT  NO.:  */J<//  {AS)  DATE  SURVEY  AUTHORIZED:  // 

PRO  J.  NAME:   M£~»h  R./J.  flo^A-^^^  r-  DATE  WORK  STARTED:  -  3  -,<?</ 

LENGTH :   ._/_[_   ESTIMATED  COMPLETION  DATE:    2)<rC .  #</ 

DATE  SUBMITTED  TO  DISTRICT:      /Z  -/Z'Q*/ 

PROJECT  MANAGER:  hnJ7Z<;Fr<L        TELEPHONE:    gCS~-C,&  Z.  /  

NO.  PERSONNEL  ASSIGNED:  —  %  COMPLETE:  /OQ   

/z  ~/c  -BY 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:   ^y.  £~£U>  <. 

PRELIMINARY  SURVEY  PROGRESS  REPORT 

FOR  THE  PERIOD  ENDING:      /-  &  -AS~ 
MP.  -  7^,3   *    

PROJECT  NO.:  -2.  /J3\  ^  /  DATE  SURVEY  AUTHORIZED:     /Z  -  7  S3 

PRO  J.  NAME:    A.omA  ~  £  e>  /  /I         DATE  WORK  STARTED:       /  -  3Q  SV 

LENGTH :  /V.  Z,   ESTIMATED  COMPLETION  DATE:  2)^r, 

DATE  SUBMITTED  TO  DISTRICT:    // i7-£jL 
PROJECT  MANAGER:  £ng h*jJy**/rr2L  TELEPHONE: 

NO.  PERSONNEL  ASSIGNED:  3  %  COMPLETE:  /DQ/&  

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT: 


PRELIMINARY  SURVEY  PROGRESS  REPORT 

FOR  THE  PERIOD  ENDING:    / -j -fiS~  

/>!?.  7Z3  -  7</8  OlA»s) 

PROJECT  NO.:  j&T S~/  DATE  SURVEY  AUTHORIZED:  :  7  -A3 

PRO  J.  NAME:  X^dLOUA  zJLxJ^Jl£JL         DATE  W0RK  STARTED:  yZ-?S(V 

LENGTH:  /S~   ESTIMATED  COMPLETION  DATE:  7)^. 

DATE  SUBMITTED  TO  DISTRICT:    //  ~2  7 -("?</ 

PROJECT  MANAGER:  ^agfla^Zfc&gZZ         TELEPHONE:     ^2^T-^/?Z  /  

NO.  PERSONNEL  ASSIGNED:         /   %  COMPLETE: 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:  E3Lj& 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      7  -  %-  RjS~  

PROJECT  NO.:        f  7 'O  -Z/3)^/  DATE  SURVEY  AUTHORIZED:  /Z-7-&3 

m  p.      o  -6>z  .c>  ,  , 

PROJ.  NAME:  ZonA-Bn*  DATE  W0RK  STARTED:      /-^  7  S  V 

LENGTH:   7.  £T   ESTIMATED  COMPLETION  DATE:     hec.  8^ 

DATE  SUBMITTED  TO  DISTRICT:  // '  -Z? 'SV 

PROJECT  MANAGER:  ^nX'^^^T^  TELEPHONE:      JL{oS~~/n8Z  /  

NO.  PERSONNEL  ASSIGNED:         /   %  COMPLETE:  /  OQ  

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


Pi 


CMS-16 


DISTRICT:    Great  Falls 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    January  7.  1985 

PROJECT  NO.:        F  24-4(5U17   DATE  SURVEY  AUTHORIZED:  8/30/84 

PROJ.  NAME:  Simms  -  West   DATE  WORK  STARTED:      October  10,   1  Q«A 

LENGTH:   11  Miles   ESTIMATED  COMPLETION  DATE:  i/n/85 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER :      Walter  D.  Smith  TELEPHONE:  264-5310  

NO.  PERSONNEL  ASSIGNED:  6  %  COMPLETE:    90 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  GlzJ^A^ 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     /-  ~<3S~~  

PROJECT  NO.:  f  V3Ci  DATE  SURVEY  AUTHORIZED:  g-/7-8i/ 

PROJ.  NAME:  /r,  £a2>  —         DATE  WORK  STARTED: 

LENGTH :  /<^,  3   ESTIMATED  COMPLETION  DATE:  3~7S(s? 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:  & 0Ah«IJ#<Z^T2L       TELEPHONE:  8 Z_  / 

NO.  PERSONNEL  ASSIGNED:  ^  %  COMPLETE:   2  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221E 


DISTRICT:    Great  Falls 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       January  2.  1985 

PROJECT  NO.:      F  -  BRF  1-3(1 1)  219  DATE  SURVEY  AUTHORIZED:       September  18 ,  1984 

PROJ.  NAME:     Browning  -  F.  R  W.    (Fast)     DATE  WORK  STARTED:     November  S.  1984 

LENGTH:   3.4  Miles   ESTIMATED  COMPLETION  DATE:   

DATE  SUBMITTED  TO  DISTRICT:      December  21 .  1984 

PROJECT  MANAGER:        Hammerbacker  TELEPHONE:   278-7944  

NO.  PERSONNEL  ASSIGNED:    _l-5   %  COMPLETE:   100%  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


CMS- 16 


DISTRICT:      GT  FALLS  3130 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      DECEMBER  20,  1904 


PROJECT  NO.:  1R  15-5(65)283 
PROJ.  NAME:  GT  FALLS-VAUGHN 
LENGTH:  26.2  MILES 


DATE  SURVEY  AUTHORIZED:  5-27-83 
DATE  WORK  STARTED:  4-3-84 


ESTIMATED  COMPLETION  DATE: 


DATE  SUBMITTED  TO  DISTRICT:    REVISED  12-17-84 
PROJECT  MANAGER:      F.  A.  ROBINSON  TELEPHONE:         727  4350 


NO.  PERSONNEL  ASSIGNED: 


TELEPHONE: 
%  COMPLETE: 


100 


REVISED  DUE  TO  REQUEST  FOR  ADDITIONAL  SURVEY  DATA  AT  MANCHESTER  INTERCHANGE 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2916 


CMS- 16 


DISTRICT: 


GT  FALLS  3130 


PROJECT  NO. 


PRELIMINARY  SURVEY  PROGRESS  REPORT 

flrrrMnrn  Mi,  mm 


FOR  THE  PERIOD  ENDING: 


M  5212  (1) 


DATE  SURVEY  AUTHORIZED: 


9-17-81 


PROJ.  NAME:       GT  FALLS-SOUTH  ARTERIAL    DATE  WORK  STARTED:  12-10-81 
LENGTH:  8.9  MILES   ESTIMATED  COMPLETION  DATE:  ???????? 


DATE  SUBMITTED  TO  DISTRICT: 
PROJECT  MANAGER:       F.  A.  ROBINSON  TELEPHONE: 


727  4350 


NO.  PERSONNEL  ASSIGNED: 


0 


%  COMPLETE:  46 


??????    WORK  SUSPENDED  INDEFINITELY 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2916 


DISTRICT:  £tt/^<> 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /~£~3£~ 


PROJECT  NO. 


=  MS '7/2   (/)  DATE  SURVEY  AUTHORIZED:     V~Z  3  V?^ 

PROJ.  NAME:     / V  ^_/£j££  s^^sZ         DATE  WORK  STARTED:      7-         -<ff  ^ 

LENGTH:   ,  /n ,  ESTIMATED  COMPLETION  DATE:     £>sc  .  &</ 

DATE  SUBMITTED  TO  DISTRICT: 
PROJECT  MANAGER:    £nR  r>niJfi,jrrT r       TELEPHONE:  JL6S-/o8?L/ 
NO.  PERSONNEL  ASSIGNED:        S~  %  COMPLETE:  /gjQ  °/a  

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 

 ==--  +S 


DISTRICT:     Glendive  4130 


DISTRICT  DESIGN  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       January  1,  1985 


PROJECT  NUMBER  &  NAME 

DESCRIPTION 

NEXT 
MILE- 

M-HRS 

USED 

THIS 

I\£iJrU.E\l 

PERIOD 

% 

PHMP 

EST 
COMP 

RS  258-1(4)11 

Dagmar  -  North  Dakota  Line 

PMS  Overlay 

Plans 
Checker 

8 

100% 

design 
^omplel 

F  26-1(1)3 

Sidney  -  North  Dakota  Line 

Gr. ,  Gravel ,  PMS, 
and  Structure 

Final 
Design 

237 

70% 

1/29/8'. 

FR  1-10£1_2)639 
Culbertson  -  West 

PMS  Overlay  &  Widen 

Prelim. 
P.I.H. 

32 

10% 

9/1/85 

F  2-1(8)46 

Fallon  Co.  Line  -  E  &  W 

PMS  Overlay 

Final 
P.I.H. 

20% 

7/1/85 

F  39-1(15)4 

Lame  Deer  -  North 

PMS  Overlay 

Final 
P.I.H. 

10% 

3/1/85 

F  18-1(2)1 

Miles  City  -  Northwest 

PMS  Overlay 

Final 
P.I.H. 

0% 

9/1/85 

RS  247-1(1)0 
Webster  -  East 

GS. 

Final 
P.I.H, 

0% 

6/1/86 

F  25-l(6}0 
Circle  -  North 

PMS  Overlay 
&  Widen 

Prelim. 
P.I.H. 

20% 

3/1/86 

RS  344-l£5)29 

7.5  Miles  West  of  Froid 

PMS  Overlay 
&  Widen 

Prelim. 
P.I.H. 

0% 

9/1/86 

BRF  42-3(6)73 

S.  oT  Glasgow  (Milk  River) 

STR.  and  APPS. 

Prelim. 
P.I.H. 

0% 

3/1/87 

F  42-3(7)59 

Fort  Peck  -  Glasgow 

PMS  Overlay 
&  Widen 

Comp. . 
Survey 

0% 

7/1/87 

RS  245-1(4)15 
Brusett  -  East  &  West 

GS.  and  Minor  GR. 

Comp. 
Survey 

0% 

1/1/88 

F  62-2(6)12 

SoutTT  of~~CuT6ertson 

G~   G"S\  ,  "PMS-  

Comp, 
_  of 
Survey 

0% 

9/1/88 

M  5008  (1) 

Sargent  Ave.  &  Allard  St. 

G. ,  GS. ,  PMS. ,  STM. 
-SWR. ,  S-Walk 

Public 
Hearing 

0% 

10/1/8' 

Total  =  277  hrs. 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221D 


&6 


DISTRICT:  Q[e.ndiM^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO.  :-?rtf.000  8(rS-)  /^ddQ&f/J )  CONTRACT  AMOUNT:  $  /,  3  /JT2,.  OO 
PRO  J.  NAME:  A/<e,j/i  S*«/e  &  a/ate, t,<e,.f  CONTRACTOR:  A/p  ,y  g  n  ?  £s  n/oo  J 

LENGTH:    _Z_   FROM  (town):      ^,g*./  £/Tj 

COUNTY:       Ydr/ovS   AWARD  DATE:  //-  .s~-  £4  

CONTRACT  TIME:  W.  £>■  DATE  WORK  STARTED:  _^  


ORDER  TO  PROCEED  DATE:     3'/'  <ft&         PROBABLE  COMPLETION  DATE:     g-  3o  -  gS~ 

%  COMPLETE:    _^   NO.  DAYS  WORKED  PER  WEEK:  _^  

%  TIME  USED:      ~  NO.  SHIFTS  PER  DAY:  - 


NO.  MEN  EMPLOYED:    _^   NO.  HOURS  PER  SHIFT: 

ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:  /V//? 

PROJECT  MANAGER:  <^W/4-  TELEPHONE:     ^6>S~-  JZS7V  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    J_       ADDRESS:  /> m  sy33Q 


GENERAL:     //£>    Wt?rkl    /^y, //  ^e?     <r Jet  r V <g <J  c»,    7^A/J  /?roj<?<:f~ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


Clench 

DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     Jftaj  ^1^8^ 


PROJECT  NO . : F  RTF  2»Q  *  Z-(l)b2* 
PRO  J.  NAME:    Sid*/£.f  -  FWl/'gn; 


LENGTH:  Jj,fc76  mtUCS 
COUNTY:  flu-.UL»wO 


CONTRACT  TIME: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


CONTRACT  AMOUNT: 

CONTRACTOR:   

FROM  (town):  _ 
AWARD  DATE: 


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT:  " 


ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:        ggyLV   TELEPHONE:  3c<'L?77 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:      / "2     ADDRESS:  Glfadi$££. 


GENERAL:         /luJhoVjZflT'DO  f w    A*J  is^/i/Ci-D  C^dwcji,*   

(AJ*&    (^,uer\      /'/-  ZL'l*T%>iti   _ 

Mas) /)  6.'*<    u.<f'S /S>    &££uZ£.  S£t       7~ri?x?J'f  an  J  (fre^f  £2&£&i  ■Far' — 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


CMS- 14 


DISTRICT:  Glendive 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       January  1.  1985 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY: 


P  22-3  (11  81 


fhjlbert.son-^orth 


7. 7i  hile.a 


Roosevelt 


CONTRACT  TIME: 


ioo  m> 


ORDER  TO  PROCEED  DATE:   April  16,  1985 

%  COMPLETE:  p  

%  TIME  USED:  p  

NO.  MEN  EMPLOYED:  p 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  1.060.641 
CONTRACTOR:     Baltrusch  Constr.  Co. 
FROM  (town):       Havre,  Montana 
AWARD  DATE:         October  31  r  1984 


DATE  WORK  STARTED: 


NA 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


Sept.  1.  1985 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:  _ 

TELEPHONE : 
ADDRESS: 


PROJECT  MANAGER:  James  E.  Baldwin 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


787-5701 


P.O.  Box  556 


Oulbertflon,  Montana     592 1 


GENERAL: 


 Nr>  word  from  the  contra  r-.tnr  as  to  when  he  plana  tn  proceed. 

No  work  on  construction  layout.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT:  (2>lg^iue, 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    jkgm^  3(,  l^Z^ 


PROJECT  NO  •  F  *3-  1  M  8001  <3> 

project  no.  .  Mt,|,AH«yiwHeighluiiOlvci 

PRO  J.  NAME:   ^Ut^Citf,  Mil^Tity 

LENGTH:       3.Q  rruU;,  

COUNTY:  Cus"W  

CONTRACT  TIME:      1*7^   U,;  ft  


CONTRACT  AMOUNT:     $  'hS'OZ.  •  2<o 

CONTRACTOR:     hh/<r7  -  Su4k  *  A 
FROM  (town):   £>',lltnrj  \  ,  rrlo^ 

AWARD  DATE:       4  / 13  I  #4  

DATE  WORK  STARTED:        7  1/9  /  W 


ORDER  TO  PROCEED  DATE:    1  \is\?4 

%  COMPLETE:   

%  TIME  USED:  t*l  

NO.  MEN  EMPLOYED:  3  


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT:   


ACTUAL  COMPLETION  DATE:  

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 

TELEPHONE :    232-  IQ43   

ADDRESS:    Boy  4<+0    JJgy^.of  klisfc}LJ<U+S 


PROJECT  MANAGER:  TX,^  SrW^.;k 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  3_ 


GENERAL:  (Ylinar-  U?o« 
Cj=><^<<  i  s~f^a.A  of  LA. 


y 


V .  kp^o.    ^  dwdkaJL  o^Q  


  !  11    i  1  N'ihi  y  < — ^  i^ri  *  =— — ~->-t  — 

S-L-ock   U^cK      *S'U   .  y'.Cte,  ,   SucW.linj  UlU 

<p0f,ci  Oi  ArVT^  -  tOO  °\°  .  _  .  ■  p— 

-\-Uo.    V^'^W  :  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  d^jjgg^^gg 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  ^Sbg^^g^  ^ 

CONTRACT  AMOUNT:  $ 
CONTRACTOR:  6jT^^. 
FROM  (town)  ^g^/^ay  /?^**hZf7 
AWARD  DATE:  Cp-^g*-^? 
DATE  WORK  STARTED:        //'  ^'S^Z 


PROJECT  NO.  :  g^Z^^/ 

PRO  J.  NAME:  ^5^.  g^S^ag&g 

LENGTH:   

COUNTY :     /^ckO^A  /^W^ 
CONTRACT  TIME:  £7 
ORDER  TO  PROCEED  DATE:  /<9-Z?~<g& 

%  COMPLETE:   ^  

%  TIME  USED:   ^  

NO.  MEN  EMPLOYED:  /{D 


PROBABLE  COMPLETION  DATE:  //-/-&£- 
NO.  DAYS  WORKED  PER  WEEK:  ^ 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


<5> 


ACTUAL  COMPLETION  DATE:  "--^ 
DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  -~ 
EFFECTIVE  OPENING  DATE:  ^ — 

PROJECT  MANAGER:  /Zht4=*  J?.^^  TELEPHONE:  -  g^ggg 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


GENERAL :   &g&SZ£_  £&f^B&ms£ 


t>  — .  = —  - — ' — 7tr-r — ag^: —  f  t 

^7^<r  ^  jC^c^y  ^^>^A=  gj^g";  y^cy 


so 


DISTRIBUTION  :^WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 


DISTRICT:  ^JajuJwtT 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    $MMM£.   2j  '9&S 
J  (I)  /° 

PROJECT  NO.:    JP  <  Mg&^MilM  CONTRACT  AMOUNT:     $  Py 

PRO  J.  NAME:  Ft  r£*«:  CONTRACTOR:    {brrffb/c  frvctS 

LENGTH:      /9  A     ft? ,/cj   FROM  (town):    Mii&j.    Cik^L  &£-  

COUNTY:      i0quuc]<l£     £1***  AWARD  DATE:    /UpUertbet  7,  /ffiJ 

CONTRACT  TIME:      f&  Ayorri**   Q$fjf    DATE  WORK  STARTED:  </,  /?& 

ORDER  TO  PROCEED  DATE:     *£tM.  - &*/       PROBABLE  COMPLETION  DATE:   

%  COMPLETE:        /QQ   NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:         7^~~   NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:    NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE:    (QjZjj&X  (Mj 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:      //-  /J±z£j£. 
EFFECTIVE  OPENING  DATE:    . 

PROJECT  MANAGER :  tDcH/VP  _/.  ^irr»»#»9/*<  TELEPHONE :  232   

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:     Ds/T  J//*/>  *Jrti/ S  


GENE 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


» 


CMS- 14 

DISTRICT:     CY  <^/1//?///^ 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  / ///SS' 

PROJECT  NO . :     JT?  y~  ^& 
PRO  J.  NAME:     S^AZZ/PC         <^s  <£s  y 
LENGTH:  ^  ?     s??  /  <L  C=J~ 

COUNTY:  <r  <✓  _f  rtf-'/T  

CONTRACT  TIME:       ;.CQ  C^Z? 
ORDER  TO  PROCEED  DATE:  y/&A 

%  COMPLETE:   

%  TIME  USED:  ?fl  

NO.  MEN  EMPLOYED:  _3  

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    j-c*s 4 ACS  ff si/  TELEPHONE:  3  Z.  -  /  Q   

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     ^5"     ADDRESS:         <£><i=/P  T-     O /=  //u-// 

GENERAL:        QfScW  <TUS/AS<?.  ^ggC&g? 

 £L  0/0  W    OslS     CuxH/r^  a^i/C     s&/i//?    J~/  Cyu-y^  Q",  

 rj^L^EAC  sSOiS  ypfi^   


CONTRACT  AMOUNT:     $  /Q.  G  7z  r^T0 

CONTRACTOR:  J*-\/*/Cs  CT  <5-K  Cc^jZ  saSC. 
FROM  (town):       ^u7^7^c~  77 

AWARD  DATE:  ^//jA)*  

DATE  WORK  STARTED:  ^Sj//6/& 
PROBABLE  COMPLETION  DATE:  <S~///&S~ 
NO.  DAYS  WORKED  PER  WEEK:  ^ 

NO.  SHIFTS  PER  DAY:   £  

NO.  HOURS  PER  SHIFT:  ff 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     Jaajlj/i  J \ 

PROJECT  NO.:    JJC  YJSjj/S'  CONTRACT  AMOUNT:     $  07*? }  7?OC^7 

PROJ.  NAME:  /Jg  ^j/o £kcr£ti/<?S /  CONTRACTOR:   MzY&Z  £oajS  mi/fJJOAjf_G 

LENGTH :         J  ^f/c^>   FROM  (town):     S't/Z/AJG^  .  S-Soa>  fX/Orf 

COUNTY:     $cSs*£>tJ^  ^'(^UJrZ^  AWARD  DATE:   

CONTRACT  TIME:  DATE  WORK  STARTED:   

ORDER  TO  PROCEED  DATE:    PROBABLE  COMPLETION  DATE:   

%  COMPLETE:    NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:    NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:  NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


PROJECT  MANAGER:   O.  <5k(>/wfl ys/£       TELEPHONE:     £.5Z'  /^^j  

GENERAL:     flp/js.  rteSJCnod  /sVc/0u  A  +  f       C<?s?yS/e  /gy  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


CMS- 14 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  £/LuLi 


PROJECT  NO.:  //T  9  V-  yt?7j>/SZ5  CONTRACT  AMOUNT: 
PRO  J.  NAME:    A'/e^/rfc  era.  C£*/£>  W&sf  CONTRACTOR :   


LENGTH:        ff  r  ?  /  C  C=  S 

COUNTY:  r 


FROM  (town): 
AWARD  DATE: 


CONTRACT  TIME: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED:   


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:        JS~c^^/^J  ff/?/         TELEPHONE:      <£,jg  Z.  > /<J?3 

Z,  ADDRESS: 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


0  <?/ps;   g  /*_  ^cotrj^r 


GENERAL: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CI 

DISTRICT:  413c 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      JAm  jfl<tf£^ 


PROJECT  NO. 
PROJ.  NAME: 
LENGTH:  _ 
COUNTY: 


CONTRACT  AMOUNT:     $  t.  V^f.  gjgg  ; 
CONTRACTOR:   DtWnofc.  BfZaS.  ft  C 
FROM  (town):    /W/AO&ve. it  , TH 
AWARD  DATE:  %*lf~&&  


CONTRACT  TIME:       1)0  4-  i  "    ///  DATE  WORK  STARTED:  Z-?¥ 


ORDER  TO  PROCEED  DATE:  H-lL-SV 

%  COMPLETE:  loo  

%  TIME  USED: 


73 


NO.  MEN  EMPLOYED:   

ACTUAL  COMPLETION  DATE:  //-8-f¥ 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

  TELEPHONE: 

ADDRESS:  Gtt^dire 


PROJECT  MANAGER:     //,  \d£LL^f 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


GENERAL:  yf„„/  g^g^  I 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  V/jQ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /-  /  ~ &S~ 

PROJECT  NO.:      £5  *o(  -ZCl)3$ 

PRO  J.  NAME:     &*&Sj2&lh  z£L±>L!±*t 

LENGTH:  4  /  

COUNTY:  gujikoA  

CONTRACT  TIME:       So  «J  Q,  

ORDER  TO  PROCEED  DATE:     /o  Z2- *4 

%  COMPLETE:  /V  

%  TIME  USED:  /9  

NO.  MEN  EMPLOYED:  O  

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:  /V/W 

PROJECT  MANAGER:  faJjL  TELEPHONE:      3*s-2*7  7  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:       C/,»du<.  /*1*~%hn*- 

P0  6o*  frfo  5~133^> 

GENERAL :  s/o     coorL       "this  ptyiod.        ,  ff    ^S  nne-  ouostj 

 0£gJL  ySnrf  


CONTRACT  AMOUNT:     $     j  pbl^  3  if.  S~Q 

CONTRACTOR:       Pr^c*.  I«e  

FROM  (town):    fars^th  t  rio*  f,        £££<k  7 

AWARD  DATE:      S,pt.  Z8  (±gjl  

DATE  WORK  STARTED:     QJ  /?  /<>j>«/  

PROBABLE  COMPLETION  DATE:    4^.  * 

NO.  DAYS  WORKED  PER  WEEK:  _o  

NO.  SHIFTS  PER  DAY:  a  

NO.  HOURS  PER  SHIFT:  O 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  £/j?tjd/tf£ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     Jd/Jtjfi£^    Jj  J^f-^ 

PROJECT  NO.:    £S  2<S2-/&)i/3  CONTRACT  AMOUNT:     $  /  jf£  200.  <?0 

PRO  J.  NAME:  /0£/A/&    jfa  -  /^x/A^W  /tf4f  CONTRACTOR:     C/fuaJ  &A4e/*J    £/C.  t^' 

LENGTH:  //1 ,9  Si££   mm  (town) :     A"?  ZaJ^SS y  /f)jJ- 

COUNTY:  SjjJJj£j   AWARD  DATE:  27 /9ft 

CONTRACT  TIME:         90    DATE  WORK  STARTED:  /7.  /4t/ 

ORDER  TO  PROCEED  DATE:      <g-27-J?<t  PROBABLE  COMPLETION  DATE:  8^ 

%  COMPLETE:       JS   NO.  DAYS  WORKED  PER  WEEK:  O 

%  TIME  USED:      ^9   NO.  SHIFTS  PER  DAY:   <ff 

NO.  MEN  EMPLOYED:         £   NO.  HOURS  PER  SHIFT:   <Q 

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  .D.J)lJ&)cAe£  TELEPHONE:      £S4~  J78&  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:        go*  776  

GENERAL:  A/r>     jf&jg.  A  A/    -fA/F    /ZoJ<TC^  >£>c/£/tJ£ 


Jk&L  .  ,  j  ;  

A  ^   /<9»f  Mate  Q&feZ  97 »-  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:         V/3 D 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         /-/-  8S~ 


PROJECT  NO.:     £S  2c/3~-  /  Cjj  o 


PRO  J.  NAME:  SQlOAtQ  -fiJO*Tttuu<£Sr 
LENGTH:         ;s~.  O  


COUNTY:  Q&c£oU 


CONTRACT  TIME:  £3 


CONTRACT  AMOUNT:    $  /  /J^  lot  ,  CS~ 
CONTRACTOR:     Qarj  ^  ,  d„ -free  h,  T~~ 
FROM  (town):     V^fa^  MqaU^  Sfsi^r 

AWARD  DATE:        Fed.  Zf,  /9S  /  

DATE  WORK  STARTED:      Aprl  (  f?  (±j£ 


ORDER  TO  PROCEED  DATE:     /j^,'/  IC.  Kb* 

%  COMPLETE:       too  %  

%  TIME  USED:      93  "/0  


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  //-^-8jf 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:  N//) 


PROJECT  MANAGER: 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


MJ 


TELEPHONE: 
ADDRESS: 


3t s--  zznn 


P-0.  S7o 


S93jo 


GENERAL: 


"1 


f  7.  -  [  7-  gY 


£&ut  XL*  f  c(*u~ 


(A  0~i  e        .  - 


3  f  y  1  1  a 


id.  k 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


CMS- 14 


DISTRICT:     Glendive  . 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       January  1  ,  1Q8S 

PROJECT  NO. :    rs  IS   CONTRACT  AMOUNT:    $  -  

PRO  J.  NAME:      Fro-Id-West   CONTRACTOR:   _  

LENGTH:   7.5  Miles   FROM  (town):  

COUNTY:  Roosevelt   AWARD  DATE:  

CONTRACT  TIME:   -  DATE  WORK  STARTED:  

ORDER  TO  PROCEED  DATE:  _  PROBABLE  COMPLETION  DATE:  

%  COMPLETE:   NO.  DAYS  WORKED  PER  WEEK:  

%  TIME  USED:   ~  NO.  SHIFTS  PER  DAY:  

NO.  MEN  EMPLOYED:   -  NO.  HOURS  PER  SHIFT:   -  

ACTUAL  COMPLETION  DATE:  _ 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   -  

EFFECTIVE  OPENING  DATE:  - 

PROJECT  MANAGER:  .Tarn»„       ^idw-in  TELEPHONE:  787-5701  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    _5_  ADDRESS:   P.O.  Box  556  

 Culbertson,  MT    5921 8 

GENERAL:   Ttegan  const  uctio  ,  layout  cm  December  11 ,  1QB4.  Two  tQ  

 three  man  crew  locating  control  points  in  the  fi&id  and  setting 

 uc  transit  and  culvert  notes  in  the  office.    Construction  layout 

 to  date  is  less  than  \%  complete.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT:    &l  fAJ0l  Vt 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    >f/9 AJ 0^/9/6/  J-j  /9&5 

PROJECT  NO.:     ^  (7) '2.  CONTRACT  AMOUNT:     $  L^lJ^&ZIsJtA 

PRO  J.  NAME:  /2/»/.^0.   oS  /P<xsehu,/.  ^CONTRACTOR :  f.  M  gfTfOal 

LENGTH :      J?.  ?    /wA  r   FROM  (town)  :  j77;/es  .  /Tit 

COUNTY :  ha  J   AWARD  DATE:  S9A</ 

CONTRACT  TIME:  fjp  ^uotk.^  Jh/s  DATE  WORK  STARTED:  /^/V  S9A</ 
ORDER  TO  PROCEED  DATE:     V-  3o-  ft*/       PROBABLE  COMPLETION  DATE:    /VqU.  /96tf 

%  COMPLETE:         /00   NO.  DAYS  WORKED  PER  WEEK:  g 

%  TIME  USED:  #7   NO.  SHIFTS  PER  DAY:   /  

NO.  MEN  EMPLOYED:    NO.  HOURS  PER  SHIFT:   f_  

ACTUAL  COMPLETION  DATE:    //.  Jj3  - 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:    /Pt'/T  S9&'S 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  QcMf  >J.  ,  Sr^/tt/Mf/gELEPHONE :      232  -  /&  ?3  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    _J_       ADDRESS:     /0^/>T.    a  4  //,?Au>nff 

/Ufa  ffy  j  /rjTr  <*?JQI 

GENERAL:     /j//  ^JfTLS     yvs**  ^^//^^ jQ7~ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 

A 


i.  - 


DISTRICT:   (Z/tA  /)!  Vf 

CONSTRUCTION  PROGRESS  REPORT  ': 
'                                     FOR  THE  PERIOD  ENDING:    Ai'U   g  7, 

AvJ^ROJECT  NO. :  /S€S-  ?5-  T/tS8(3~) 0?7  CONTRACT  AMOUNT:    %Z  7ZS  70 

■     PRO  J.  NAME:    ^r»0t*Jr„     St        €-        CONTRACTOR:  ;Jy.  <To . 

LENGTH:                           »>;/cs                   FROM  (town) ; /ffj&r^  £&Ak  f'"- 

COUNTY:  /^ZlA^nait  -U/s//i*»iS 0-    AWARD  DATE:  £  2 

CONTRACT  TIME:    _  S'/JZ     W  O-               DATE  WORK  STARTED:        £  -  f.'<? 

ORDER  TO  PROCEED  DATE:                               PROBABLE  COMPLETION  DATE:  <  • 

%  COMPLETE:                                                NO.  DAYS  WORKED  PER  WEEK:  5" 


%  TIME  USED:  ^5~<D   NO.  SHIFTS  PER  DAY:   /  

NO.  MEN  EMPLOYED:  A*?  NO.  HOURS  PER  SHIFT:  &  

ACTUAL  COMPLETION  DATE:  ' 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  ■  

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    W.  r  son.  p£.  TELEPHONE:    S "/JL  -  7  /'/->,  ~  t 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:      ,y./j     jjjMug&y.  itldL 

GENERAL:  ^To 


Srt  mo**  </ 

-/Ae      Xuy  Ann  /     4-*  c/  th>o*~y. 

■MxL  nv*r 

**v  -/Aft 

/7o  ^         5/</e  .              ,  /  s  A<e>  J     .js  **  /A  • » j 

in//  c 

/Ac  -/.:// 

/  <  es  . 

■  /  / 

.  /  /  .r  . 

*/£*              t  JC      &  ■ 

/  , 

»  li1  <  £  •>  /  /        •    -''  . 

,./^  4-. 

he/tf*^  .-/or 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 


<  DISTRICT: 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     SESaifc  SA.'*'?^ 

PROJECT  NO. :  /?. ?  CONTRACT  AMOUNT:    $  g//  dZL  Art 

PROJ.  NAME:  ^/^.fT^^y^Jt  CONTRACTOR: 

LENGTH :        J/ /J   FROM  (town):     y//j^f  syA, 

COUNTY .ftUJ.*a'Jf^..,e/Al/./4//  AIi'JJ/j4  AWARD  DATE:   j/„„  -/9.'4>V 

CONTRACT  TIME:      6,4  /  V  -     7^  DATE  WORK  STARTED:      t  &  ^  * 

ORDER  TO  PROCEED  DATE:  Z  PROBABLE  COMPLETION  DATE: 

%  COMPLETE:    NO.  DAYS  WORKED  PER  WEEK: 

X  TIME  USED:    NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:   NO.  HOURS  PER  SHIFT:  .   

ACTUAL  COMPLETION  DATE:  C9./A.&/ 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:  ^S/O 

PROJECT  MANAGER:     AJ„,j „X oU,c  J>  TELEPHONE:   

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    £2.  ADDRESS:  4&j&diil£££JL 

(ikU [At jiL^IL 

GENERAL :  ^>  ^J^££j  .  S7i/J>  ^ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE' 


CRM/BHB/sw/221F 


DISTRICT:     <£  L  CAfQ  i  v^f 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       S /} a/,    t     /<? &S~ 

PROJECT  NO. :     g£   ^tOOt,     C  j)  DATE  SURVEY  AUTHORIZED:        /  //o/fey 

PRO  J.  NAME:      T~//o  ^)  PS  <W    C£  -     DATE  WORK  STARTED:   ^-1  

C  A  e  T~<r  sz  <?c~. 

LENGTH:  Q.  S~  /c  <rs  ESTIMATED  COMPLETION  DATE:    /?  P/e/C     /<?  &.T 

DATE  SUBMITTED  TO  DISTRICT:       //z./ 8  -T 

PROJECT  MANAGER:   TELEPHONE:   -^v—  

NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:   O  Vp  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  (^L/oJuZ/T 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    jAAJOAejj  l} 

PROJECT  NO.:     /tf/f  </>aF?f£/J  DATE  SURVEY  AUTHORIZED:  /^'9"^ 

.  NAME:    ApAj/cje  ^Ze/djff       DATE  WORK  STARTED: 


0,  S/rt/ztg'   ESTIMATED  COMPLETION  DATE:    A/>/?,U,  /ifST* 


PROJ 
LENGTH 

'.  -y-        :     ■  ;  DISTRICT: 

PROJECT  MANAGER 


:         J?bf^W/1&<'*S       TELEPHONE:  ~/09£ 
NO.  PERSONNEL  ASSIGNED:       /  /Cs^  %  COMPLETE:  9 S' 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:     d,C        O /i/<f 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       X/W.  /, 

PROJECT  NO.:     £     s    S~  Q></ -  /  1 DATE  SURVEY  AUTHORIZED:      /Z.//1  /?</ 

PROJ.  NAME:       ss/  <T     pfi    /T)/cD£eO  DATE  WORK  STARTED:    

LENGTH:  rt .  </         / c  €  S  ESTIMATED  COMPLETION  DATE:      iZ  /zi/gS" 

DATE  SUBMITTED  TO  DISTRICT:       /  /z/ ?S~ 

PROJECT  MANAGER:   —  TELEPHONE:   ^  

NO.  PERSONNEL  ASSIGNED:  ^  %  COMPLETE:   O   


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  Co£-C*/Ors/C 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      'Y/lsS.  /, 

PROJECT  NO. :  i~OG/(^  DATE  SURVEY  AUTHORIZED:       /o/z.2  /fV 

PROJ.  NAME:    S^gOe^T-  4 /<r,  C /Qc C<*/td)ATE  WORK  STARTED:    

LENGTH:  n.  <-/    s\T/ces  ESTIMATED  COMPLETION  DATE:  3,//sJ?± 

DATE  SUBMITTED  TO  DISTRICT:  //z/ ' t S~ 

PROJECT  MANAGER:   — ^  TELEPHONE:   ^1  

NO.  PERSONNEL  ASSIGNED:    %  COMPLETE:   O  Vc  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


/OS 


DISTRICT:         C<r^o  rue 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      J  j    /  9  B~r 

PROJECT  NO.:     JCS   JV*/  -  /  f-S")  Z*f      DATE  SURVEY  AUTHORIZED:  ~\J/3/gW 

PROJ.  NAME:   l.S^/.  Of  £#*fQ  DATE  WORK  STARTED:   — 

LENGTH:  1.  C    s^"  C  €S  ESTIMATED  COMPLETION  DATE:  iJzj/g'S' 

DATE  SUBMITTED  TO  DISTRICT:  |/z/aT 

PROJECT  MANAGER:   TELEPHONE:   ^ —  

NO.  PERSONNEL  ASSIGNED:         '   %  COMPLETE:  O  Yo 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE  * 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  <Z£^W£rJ€ 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       T ^-V.    /  .  /*?  f  X 

PROJECT  NO. :     8£S    ZIP  -  I  ( i)  1        DATE  SURVEY  AUTHORIZED:  /z//?//V 

PROJ.  NAME:     a/<T  O  f  X?C  0/0^  .DATE  WORK  STARTED:   ^  

LENGTH:  ,  V    ^?  /  c€S  ESTIMATED  COMPLETION  DATE:  1%/zitfS 

DATE  SUBMITTED  TO  DISTRICT:      //z.  J tS 

PROJECT  MANAGER:   ^1   TELEPHONE:  

NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:   Q   


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT: 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    ^/>^ /■W'fA  JV- S'fJ?'*/ 

PROJECT  NO.:   /fS DATE  SURVEY  AUTHORIZED:  - 
PROJ.  NAME:  @ai/s  Js  £o.  A> £J  DATE  WORK  STARTED:  /^V/^-/ 

LENGTH:  6>  .  S'  S^/J/J   ESTIMATED  COMPLETION  DATE:  — 

DATE  SUBMITTED  TO  DISTRICT: 
PROJECT  MANAGER:     /jSoiSfifoiJ/               TELEPHONE:         tj?^  3-  /  £>S~ 
NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:   


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  ¥'3& 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       /-  /-  85  

PROJECT  NO.:     /?S  2,5 3-  Z(.Z  )jt.  DATE  SURVEY  AUTHORIZED:  11-5-84 

PROJ.  NAME:     B^ocX^a^  S  DATE  WORK  STARTED:  //-S'-ffV 

LENGTH:  9.  1   ESTIMATED  COMPLETION  DATE:    jM  30~  8s~ 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:     Ber^asJ   &Um  TELEPHONE:       Jfa  g  -  Z  7  

NO.  PERSONNEL  ASSIGNED:      _£)   %  COMPLETE:  /Q  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:     £,  t  <TW Oj  ✓«r 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      T /9y-T 

PROJECT  NO.:     £  %    7*/~7-  I  C /)  ^         DATE  SURVEY  AUTHORIZED:  //</ 

PROJ.  NAME:     isJCSsrert  -  r«7s  7~      DATE  WORK  STARTED:  

LENGTH:  ^  , %     s^l /  c  r  S   ESTIMATED  COMPLETION  DATE:      / / Q / '  jO 

DATE  SUBMITTED  TO  DISTRICT:  Uz.JfS' 

PROJECT  MANAGER:   TELEPHONE:   <^ —  

NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:   Q  °/»  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:      C  C  €Ts^Q^e 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      TV?"/     &   ^  fS~ 

PROJECT  NO.:     J£  5>    Z         -  /  (  <l)  /  S    DATE  SURVEY  AUTHORIZED:  *?A~7/ 

PROJ.  NAME:    g£  g> s  C  7~  T  -  <C.  kw.     DATE  WORK  STARTED:   < — 

LENGTH:   ~7.  Z.         /  c  ESTIMATED  COMPLETION  DATE:     /v?/g/g<-X  /<?fc 

DATE  SUBMITTED  TO  DISTRICT:       //z~  /«f  j~ 

PROJECT  MANAGER:   TELEPHONE:  

NO.  PERSONNEL  ASSIGNED:  "^L  %  COMPLETE:   O  V*  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  ^3Q 


PRELIMINARY  SURVEY  PROGRESS  REPORT 

FOR  THE  PERIOD  ENDING:  /-  /  -  % S~  

J/0 

PROJECT  NO.:  9  V-  U  C^h)  DATE  SURVEY  AUTHORIZED:       2  -  2.-  S3 

PROJ.  NAME:     Q  /^^J.lx.    £  <f  u)  DATE  WORK  STARTED:       (I-  2-<*~  £</ 

LENGTH:  7  f    /fl.'Ls   ESTIMATED  COMPLETION  DATE:  3-3^-^ 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:      &,„nsJ    Kt((^         TELEPHONE:  3<,ST-   

NO.  PERSONNEL  ASSIGNED:      4-  7  %  COMPLETE:  Y2  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:     C>tesVQ  ,s/<? 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       X^W.    /,   1 1 F S 

PROJECT  NO.:    JZZ   9^-  3  (3l)  1 0^    DATE  SURVEY  AUTHORIZED:  ///jg)//V 
PROJ.  NAME:     la/.  g^^£gcjD  Jj^/T.  -     DATE  WORK  STARTED:  *—>-■ 
LENGTH :  //.  2    ~7  j c  e s  ESTIMATED  COMPLETION  DATE:  lOh^JT 

DATE  SUBMITTED  TO  DISTRICT:  l/z./rS' 

PROJECT  MANAGER:   iQZl   TELEPHONE:   ^  

NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:  &  V0 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:     £>C  e~S/D <<je 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      Tl^.    /,  J9g^~ 

PROJECT  NO.:      /"    61   -  Z.  (l  ^  31       DATE  SURVEY  AUTHORIZED:       ///30/  W 

PROJ.  NAME:      S/Os^eV  -  s^otTd       DATE  WORK  STARTED:   ^Z.  

LENGTH:  /.  S   yyn/tes  ESTIMATED  COMPLETION  DATE:  ^/zc/gS 

DATE  SUBMITTED  TO  DISTRICT:        J  /z.  1  8S~ 

PROJECT  MANAGER:   TELEPHONE:  

NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:   Q  </» 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  6,£.CaJO 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       ?j*f£j.    I.  I 

PROJECT  NO.:  JL/?  -3  2  DATE  SURVEY  AUTHORIZED:  ///30/f/ 
PROJ.  NAME:     fLo±e&dO    (pQ.C'sSe-    DATE  WORK  STARTED:   ~  


LENGTH:  -7 ,  Z.    syt/ces   ESTIMATED  COMPLETION  DATE:       \  /zs/fS 

DATE  SUBMITTED  TO  DISTRICT:       I  /z.  )f  ^ 

PROJECT  MANAGER:   TELEPHONE:  

NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:   Q  V* 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  Ci^c/l\l£ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     J/tMU/je/  /j 

PROJECT  NO. :     FjM^MSIJlI  DATE  SURVEY  AUTHORIZED:  /-/>S-1?4- 

PROJ.  NAME:  faj /kc&—  ZZASfouJ        DATE  WORK  STARTED:  ^- 

LENGTH:        /5V    ESTIMATED  COMPLETION  DATE:  S'/~2^ 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:    .  UJkl£/^M£.  TELEPHONE:  6>5<J-/7#6>  

NO.  PERSONNEL  ASSIGNED:         Q  %  COMPLETE:   


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  <g  C  CsV Q/s/<r 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      T  /.  /9gJT 

PROJECT  NO. :     j%  0  f  _s~  /  -  J  f,ho      DATE  SURVEY  AUTHORIZED:  / / / '7  / f</ 

PROJ.  NAME:      U S  £ S     Q/j^ec  DATE  WORK  STARTED:   >~ 


LENGTH:   <Q>  C    ^v7  /CfJ   ESTIMATED  COMPLETION  DATE:  jV/sj^/f-T 

DATE  SUBMITTED  TO  DISTRICT:        / /z  /p.T 

PROJECT  MANAGER:   — -  TELEPHONE:  

NO.  PERSONNEL  ASSIGNED:         ^  %  COMPLETE:  O 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


/// 


DISTRICT :     C  L  e^/O  /  c/<r 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      T^^/.    I  ,  I  9 g £~ 

PROJECT  NO.:     f  J9  -  /  C/S )  V         DATE  SURVEY  AUTHORIZED:  /£>//// 

PRO  J.  NAME:  L/l^7  <T   D<TC£   ~/i/o*7WDATE  WORK  STARTED:   

LENGTH:  %  1    /W/Cfi   ESTIMATED  COMPLETION  DATE:  S/zs/rS' 

DATE  SUBMITTED  TO  DISTRICT:      /  /z  / f-T" 

PROJECT  MANAGER:   TELEPHONE:  

NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:   Q   


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:      C  C  (TsVG  rtC 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      X/W-   /.  Z^&T 

PROJECT  NO.:      £_  /  g>  -  /  (  Z^>  I  DATE  SURVEY  AUTHORIZED:       "1  //z/gV 

PRO  J.  NAME:    *si/c<TS    CV  rV  -  /V.6V.     DATE  WORK  STARTED:  -"^  

LENGTH:  1.  £     ✓W  /  C  <f.S  ESTIMATED  COMPLETION  DATE:      3  JtS /f£ 

DATE  SUBMITTED  TO  DISTRICT:  l/l/^S" 

PROJECT  MANAGER:    TELEPHONE:   --   

NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:   Q  °/<*  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  ^JWOj^e 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       T^/V-    *,  /g  %S" 

PROJECT  NO.:     g£f   J<4-C  ('  )  7S1     DATE  SURVEY  AUTHORIZED:       ///h  /  ?*4 

PROJ.  NAME:    Rp g C</P/^<     O ✓<r<e^owDATE  WORK  STARTED:  ■   

-  yJZ^    OA  tree  r* 
LENGTH:  Q.  I         /c  <r S   ESTIMATED  COMPLETION  DATE:  nJzjjjS 

DATE  SUBMITTED  TO  DISTRICT:  \Jb*&l&JL 

PROJECT  MANAGER:   ^  TELEPHONE:  

NO.  PERSONNEL  ASSIGNED:         ^&  %  COMPLETE:   &  a/«  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:      Ct  <TsS D  /  v/<r 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       T S)  sS.    /    /  9  ft  £~ 

PROJECT  NO.:      /"  7  -  >  (  & )  DATE  SURVEY  AUTHORIZED:  l//z/&V 

PROJ.  NAME:  <w   <?0.  <T  DATE  WORK  STARTED:  — — 

   "  

LENGTH:  £  ST  O    ^W/c  f-S  ESTIMATED  COMPLETION  DATE:  3//-s/p-T 

DATE  SUBMITTED  TO  DISTRICT:      /A  )  S' 

PROJECT  MANAGER:  <*2l   TELEPHONE:  

NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:  <£>   


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE* 


DISTRICT:     QC  (Tsy/O ,  ✓ 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /  ,    /     g  s~ 

PROJECTNO.:     gtf   /-/o  (is  \  ^Z<=f     DATE  SURVEY  AUTHORIZED:  //l^r/t^ 
PRO  J.  NAME:      S*teCQee      Cg,  -        DATE  WORK  STARTED:   


LENGTH :  Q,  -7    ^w/c^--S   ESTIMATED  COMPLETION  DATE:  JjJ^jJjs 

DATE  SUBMITTED  TO  DISTRICT:  //z. 

PROJECT  MANAGER:   TELEPHONE:  

NO.  PERSONNEL  ASSIGNED:         ^  %  COMPLETE:    O  Vo 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  Q^jidbi/GL 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     J/}jj/i//?e^  A  /9f£ 

PROJECT  NO. :     F /-£  /&)  49$  DATE  SURVEY  AUTHORIZED:   

PROJ.  NAME:      mJ/^Q.  ~  £AS'/~  DATE  WORK  STARTED:         9~  7~ 

LENGTH:  g,  &  /9?/l£S   ESTIMATED  COMPLETION  DATE:  Z~/~^ 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:  J^J^tdiM&gM.  TELEPHONE:  &5*J-/7S4> 

NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:  7S  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  fejJJJjJGS 


DISTRICT  DESIGN  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     'DeC^lmher  "Z&j 


PROJECT  NUMBER  &  NAME 

DESCRIPTION 

NEXT 
MILE- 

CTHXTC 

M-HRS 

USED 

THIS 

PERIOD 

% 

EST 
COMP 

^32-3  u^J  <£y  

Mnnre.  -  Lewis+own 

V£ic}en_  2nd. 
Overlay 

f53 

ies  4--20>-7L  CO  ° 

H$ne/er  F^a^d 

P/H 

4-0 

yes 

Fz.'4zr3-  (3)  J 03  

Wid&a.  £nd  

Overlay 

O 

TO 

Yes 

/VZ  Cz^QJ  L'X  

L3ui-ei  S+ree>+& 

Qyctia'y  

f=todl 

O 

4-0 

Ves 

leG^QP-z.  /  1>X°  

^imrockr  Bd.~t00H- 

^ecpos-ttucj-jon- 

Public 

O 

/ 

%e 

Moss's,-  Sou^-h 

Phe- 

O 

4- 

F>r<e- 
RIH 

O 

/ 

— 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221D 


-ho  be  programmed  wHh  L3iAre) -Mossmdin  project-, 
-ho  be  -hranShni-ihed  4o  HelenB  -for  design. 


DISTRICT:  ^x^^<g^S 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO.:  9o-#r9£)^&<s- 
PRO  J.  NAME:  A^T  ^  Scjl) 

LENGTH :  * 
COUNTY:  SiummTo+ass  / S)y^c*v*T*f*c 
CONTRACT  TIME:    Sto  sZ>yx 
ORDER  TO  PROCEED  DATE:  J--^-^ 

%  COMPLETE:  9>£R  

%  TIME  USED:  97  

NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  J*//3<«/ 
CONTRACTOR:    ^gg^gogg  CL«J*7X. 


FROM  (town) 
AWARD  DATE: 


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:  ..  .  TELEPHONE 

ADDRESS:  /&,^aS<ss> 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


GENERAL:   /r&'vfx   Gc^j&jzt^  -r/sr. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  <^/^>x^.s 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       /-  p.^S" 


PROJECT  NO.:  4/3 
PRO  J.  NAME:  £T  * i*3. 

LENGTH:   /+,q  s»sjL£=> 

COUNTY:  ^n^i^art^.  

CONTRACT  TIME:  t4*u>«<s+j^ 
ORDER  TO  PROCEED  DATE:  9-S9-f3' 

%  COMPLETE:  s*>o  

%  TIME  USED:  *J  

NO.  MEN  EMPLOYED:   

ACTUAL  COMPLETION  DATE:    //-£-  24- 
DATE  CERTIFIED  COMPLETE  BY  DISTRICT 
EFFECTIVE  OPENING  DATE:  — 
PROJECT  MANAGER:  a/**t„*a) 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


CONTRACT  AMOUNT:     $  2.C7Z.¥i,t 
CONTRACTOR:    ^>y^  S 

FROM  (town):   4&uU«X*a±  

AWARD  DATE:  ST~  Z.9-S>J  

DATE  WORK  STARTED:  9-?-tt  

PROBABLE  COMPLETION  DATE:   

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


CONSTRUCTION  SUPERVISOR:      ,/  -  - 


TELEPHONE :  ^JT£  - 

ADDRESS:  /fmjAJtss, 


GENERAL:   O^tc    ****aJ    t^Jo*£*£s«/&    a*  /Zx7~j  ~**re. 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

0 

PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:     £/Z^r,  S 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        /Z~  .U-M 


PROJECT  NO.:     r#  9^-9(43)^3 
PROJ.  NAME:     £L/m*te  72n&£M*«Gsr  S.£ 

LENGTH :   5,Z  rtll^  

COUNTY :  ^  


CONTRACT  AMOUNT:  23.  3°l 

CONTRACTOR:     /T/n/>/K£  s/)»/>  ? s2eM*7. 

FROM  (town):  /Z/Z^^ss  

AWARD  DATE:   /D-3/-%t  


CONTRACT  TIME: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   2 

%  TIME  USED: 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


7-3/ -85 
O 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     //tTZ&rer  A.  OWX*/  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:      O  ADDRESS: 


GENERAL:   ///f    dsAT&HM*-     ZW  T  fi*>AK  De/eMX 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  ^(jUtt&S 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      12,-2.1-  84-  

PROJECT  NO.:  ^bqp.q^SH  UX  CONTRACT  AMOUNT:    $  Kp^,  211,  5<* 

PROJ.  NAME:    hfo&g  fcttftsc  -  SoorH  CONTRACTOR:  "|>gygRS  6,g**m»L  C«sm£T.  tUc 

LENGTH:         U.*l  MiLgS   FROM  (town):   "ftiTrTg^  HomT.  

COUNTY:        "BuG.    UqRkA   AWARD  DATE:   

CONTRACT  TIME:  2.gp  WoExVufc  T>fcyS  DATE  WORK  STARTED:  2.-2.1-84-  

ORDER  TO  PROCEED  DATE:     1Q-31-R3  PROBABLE  COMPLETION  DATE:  lQ-j-g5 

%  COMPLETE:         jTp  %   NO.  DAYS  WORKED  PER  WEEK:  _S  

%  TIME  USED:        4-g>%   NO.  SHIFTS  PER  DAY:  |  

NO.  MEN  EMPLOYED:        20   NO.  HOURS  PER  SHIFT:  jQ  

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  *rmrL<?^<A  TELEPHONE:         Ce3S~  2^2.<\  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ^_  ADDRESS:     "fr»Otl&oX  L>A-Z.  

s<*oso 

GENERAL:  ^fco&agsf:  FaIi*  .    VJen.^   i ki*>Ro&ggS S    CcuslsTgfc  of  

t2.~4--fi4*/2o*C  c<,^}UTg\  Cukin^^'nO,  WoUKigi,  Cort>C6T£^ 
^ft^gggb^TViLL/.a&s,  Qua  mftKi  LgpT  | k>  V\ff£t>»u  To  Tgs^r  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  Billings 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     December  31,  1984 


PROJECT  NO.:    j  jg.?°&  ^flg3  * 
PRO  J.  NAME:  V.'yola  South  &  Wyola  Conn. 

LENGTH:  5.8  Hilea  

COUNTY:        Big  Horn  


CONTRACT  TIME: 


220  WD 


CONTRACT  AMOUNT:    $  7,977,895.95 

CONTRACTOR:     Hilde  Construction  Company.  Inc. 

FROM  (town):     Great  Palls,  Montana 

AWARD  DATE:  8-26-83  

DATE  WORK  STARTED:  4-9-84 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  55 
%  TIME  USED: 


8-29-83 


71 


NO.  MEN  EMPLOYED: 


44 


NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:        R.  Schaak   TELEPHONE: 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     V5_  ADDRESS:   


DATE: 

8-15-85 

WEEK: 

5 

2 

9 

343-2501 


P.O.  Box  366 


Wyola  Montana  59089 


GENERAL :  Work  in  progress  consists  of  Hilde  Construction  Company,  hauling  and 
placing  topsoil  between  stations  634  to  860,  and  crushing  and  stockpiling  plant 
f-iix  surface  aggregates.  All  work  was  suspended  on  12-14-84. 


COP  Construction  Company  employed  2  men  working  2-8  hour  shifts  on  cleanup  and 
finish  work. 


A  13  person  engineering  crew  is  assigned  to  construction  inspection  and  layout 
work .  

Grading  Items  are  96%  complete,  Drainage  Items  are  98%  complete,  Structures  as 
a  whole  are  98^  complete.  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  Billings 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  December  31,  1984 


PROJECT  NO.:    ITJ  9^-9  (3?) 5^9  'J-2 


PRO  J.  NAME:  ..'youing  Line  [forth 
LENGTH:  5.2  Mies 


COUNTY:       3ig  Horn 


CONTRACT  TIME: 


220  WS 


CONTRACT  AMOUNT:     $  7,261,180.56 
CONTRACTOR:     Hilri^  Construction  Corrpany,  Inc. 
FROM  (town):     Great  Falls,  Montana 

AWARD  DATE:  8-5-83  

DATE  WORK  STARTED:  9-6-83 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  58 
%  TIME  USED: 


8-5-8 


71 


NO.  MEN  EMPLOYED: 


18 


NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

  TELEPHONE : 

4  ADDRESS: 


DATE: 

6-1S-8S 

WEEK: 

5 

1 

9 

PROJECT  MANAGER:      R.  Schaak 


343-2501 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


P.C.  iiox  366 


vyola,  Montana  59089 


GENERAL:      V.ork  in  progress  consists  of  liilde  Construction  Company,  -inc.,  crushing 
an    stockpiling  plant  .  ix  aggregate.  Crushing  operations  were  suspended  on  12-1 4-R4 . 

a  h  person  engineering  crew  is  assigned  to  the  field  office  checking  field  notes. 


Gracing  Items  are  99%  complete,  Drainage  Items  are  98/fe  complete,  Structures  are 
99$  complete. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 


DISTRICT:  0li_LIAj^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  1L 


s?7 /s<?2     (  2  J 


PROJECT  NO. : 
PRO J.  NAME: 

LENGTH:   3  .9  sf>?/x.£<; 

COUNTY :   ^^.^77^ 


CONTRACT  TIME: 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  j& 
%  TIME  USED: 


flpff.IL  a,  IMS 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT: 


CONTRACTOR: 


FROM  (town):      AZ^z/aS^  ^>ZP*s7-**.ur 
AWARD  DATE:      ^^at^&S.  7^j<?8h 
DATE  WORK  STARTED: 
PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 


EFFECTIVE  OPENING  DATE: 


PROJECT  MANAGER: 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


TELEPHONE: 
ADDRESS: 


GENERAL:  ^Aej&r — ^--vy  ^z^ke.  aj/a/Aa  g  mmau 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  3/<LC//U6S 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /-/'S4 

PROJECT  NO.:    //£^  /OQ<f.(7)  CONTRACT  AMOUNT: 

PRO  J.  NAME:  &£aaJD  >  /37#  &  H/-  CONTRACTOR:   

LENGTH:       D.OC)   FROM  (town):   

COUNTY:       ^eLLOcuSTQioF.   AWARD  DATE:   


CONTRACT  TIME:  DATE  WORK  STARTED:  ^ 


ORDER  TO  PROCEED  DATE:  ~ —  PROBABLE  COMPLETION  DATE: 

%  COMPLETE:   Q   NO.  DAYS  WORKED  PER  WEEK: 

%  TIME  USED:  — —  NO.  SHIFTS  PER  DAY: 


NO.  MEN  EMPLOYED:  - —  NO.  HOURS  PER  SHIFT: 

ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  

EFFECTIVE  OPENING  DATE:  ^ 

PROJECT  MANAGER:  Qg/J/D  P  ^aJ/JO?/}^  TELEPHONE:  245-98QZ  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:     QgPT.   Of  U/d*tOJ/Q</S 

&tU.t*J£S,  /7TT  


GENERAL:   ////.<    PrCAfdLT    \AJ/).<;    ZtTT   n*J   Q,=/Z<~/rjgeiZ  2&}  

$  &Z/weL  CO j  ZA/d}  &ilu»$£s  /77T.t  Fort  s9<o  /?/rwu/uT 
Of    0  174^74^5.  _  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE. 


CRM/BHB/sw/221F 


DISTRICT:  /3itUA*lS 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /- 


PROJECT  NO.:  4/4/  C/O )  CONTRACT  AMOUNT:     $  71  QQ 

PRO  J.  NAME:  faj^g^^OAjf- 3i& .  CONTRACTOR:   /22&£&ain  #o.s 

LENGTH :         Q.QO   FROM  (town):  QuJdJ^S.  

COUNTY:        YtLLQoO    AWARD  DATE:        9-28-  84  


CONTRACT  TIME:  By /^P/2ti^  1,  l^/j^  DATE  WORK  STARTED:      (Q-  29£4 

ORDER  TO  PROCEED  DATE:      /Q-//-84  PROBABLE  COMPLETION  DATE:      <j .  /-  §S_ 

%  COMPLETE:  SQC/o   NO.  DAYS  WORKED  PER  WEEK:  S 

%  TIME  USED:    ^  NO.  SHIFTS  PER  DAY:  / 


NO.  MEN  EMPLOYED:  £   NO.  HOURS  PER  SHIFT:   ft 

ACTUAL  COMPLETION  DATE:   ■ 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  " —  

EFFECTIVE  OPENING  DATE:  ^- 

PROJECT  MANAGER:     0/1010  P.  S^JDM^     TELEPHONE:     24$'  980Z,  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     3_       ADDRESS:    Qt?PT   OF  /V /6uo<jA</C, 


GENERAL:        W?/?<<  Con 'SiSren    OF  QjA&mtEyZL  OP  dcAJdaeTtE    dtfA*  -d^rreo 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


I  2 


DISTRICT:  &Jaf£*J&2> 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /-<?-2'*S' 


Cc~  ) 


PROJECT  NO. : 
PRO  J.  NAME:    4*  Aj.  J  -f/s-T  STT 

LENGTH :   y^r^yt-  -a  trcm  o  /J 

COUNTY :  XkALtm&DBAi*-  

CONTRACT  TIME:  C7^ 
ORDER  TO  PROCEED  DATE: 
%  COMPLETE: 
%  TIME  USED:   ~" " 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:    $  ?yg.co 
CONTRACTOR:     /^^^a^  ^r/>*, 

FROM  (town):  ^^yga  

AWARD  DATE:  j-.  J^f  


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:     /<? '  ju  TELEPHONE 

ADDRESS 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


y<5 1  £4/  & 


GENERAL:   ,4366   /x/Qye/4  a^J  rss^  y^^y^^~  ^.t   <Zo*T^^r7-*r  <us,7-// 

 r^e.  y^^- <srs3-/ <u as*  7"M£L  3><S**ssaS*;  ^yuo   /4c*xT,  c  SnAyy^/y^l 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     ^CMMSMA  3±>m± 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


FSojO  ■  SOUTH  


CONTRACT  TIME:  Mlnfi(r/H,r  fl(f^ 

ORDER  TO  PROCEED  DATE: 
%  COMPLETE: 
%  TIME  USED: 


CONTRACT  AMOUNT:     $  / 
CONTRACTOR: 
FROM  (town): 
AWARD  DATE: 


a-  /- y/ 


2J- 


NO.  MEN  EMPLOYED: 


DATE  WORK  STARTED:    ,T,^„  <fl^ 
PROBABLE  COMPLETION  DATE:       A.  yc 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:  A/ 


PROJECT  MANAGER: 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


TELEPHONE: 
ADDRESS: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  5130 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      December  28,1984 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


RS  236-1(6)32 


Wini f red -P . N . Ferry 


17.0  Miles 


Fergus 


CONTRACT  TIME:  48  Working  Days 

ORDER  TO  PROCEED  DATE:      July  30,1984 

%  COMPLETE:  100  

%  TIME  USED:  94  


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  304,78? .?0  

CONTRACTOR :  Wickens  Construction  Inc , 
FROM  (town):       Lewistown.  Montana 

AWARD  DATE:         July  6,1984  

DATE  WORK  STARTEflugust  20,1984  

PROBABLE  COMPLETION  DATE:     May  1985 

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:         Pas SOW    TELEPHONE:  538-8731 

1        ADDRESS:  P.O.Box  491 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


Lewistown,  Montana 


GENERAL:  Final  inspection  will  be  delayed  until  after  spring  breakup 
 as  per  County  Commissioners  request.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


;i7 


DISTRICT:  ^/'///^^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     X>e<L,  g/  /9  9  4- 


f<Z3't (3)  J  Q 


PROJECT  NO. : 

PROJ.  NAME: m  JjLJ^J~~  // 

LENGTH :   &  7  #;/, 

COUNTY :   kd&slh*A 

CONTRACT  TIME:  U/D. 


CONTRACT  AMOUNT:     %}^9*5s1*X  60 
CONTRACTOR:  <^J f  £.  T„n 

FROM  (town): 
AWARD  DATE: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE:  g^-ic-g^. 

%  COMPLETE:  A?g>  

%  TIME  USED: 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  /O-0S-S4- 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:     /p       -  #^ 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     TUU  £2gi£e<& 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


TELEPHONE : 
ADDRESS : 


GENERAL: 


^/^^(^  £SL     Sort  ft0~^Lj^  J^/, J 


L 


Dee,  -Z.%-  J^S^f- 


D1STRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT: 


5130 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     December  28,1984 


F  57-3(09)121 


Winnett-West 


PROJECT  NO. : 
PRO J.  NAME: 
LENGTH:        9.1  Miles 
COUNTY:  Fergus/Petroleum 


CONTRACT  TIME:  160  Working  Days 
ORDER  TO  PROCEED  DATE:  8/26/83 
%  COMPLETE:  _ 
%  TIME  USED: 


97 


86 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:    $  5,517,998.81 
CONTRACTOR:   Hilde  Const.  Co.  Inc. 
FROM  (town):     Great  Falls,  Montana 
AWARD  DATE:  8/5/83 


DATE  WORK  STARTED:    August  30,1983 

PROBABLE  COMPLETION  DATE:  7/1/85 

NO.  DAYS  WORKED  PER  WEEK:   

NO. 
NO. 


SHIFTS  PER  DAY: 
HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:        Passnw   TELEPHONE: 

ADDRESS : 


538-8731 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:  1-5 


P.O.Box  491 


Lewis town,  Montana 


GENERAL:    Seal  and  Cover  and  final  striping  remain  to  be  completed  in 

 the  1985  Construction  season.  

 A  one  to  five  man  engineering  crew  is  working  on  project  final. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  S/U/^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  #V 


PROJECT  NO.:  /^t£&£32l&i  &LI 
PROJ.  NAME:  AG**tf - 

LENGTH :  %  7   

COUNTY :   Jfa& 


CONTRACT  TIME : 
ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   2Z. 

%  TIME  USED:  ^5 


CONTRACT  AMOUNT:     $  &,3&5.  VS^.  £>9 
CONTRACTOR:     ^.  M  ^£SS£ttL  £ [Ag 
FROM  (town):         /WES  £/TV 
AWARD  DATE:   .#V  


DATE  WORK  STARTED: 


NO.  MEN  EMPLOYED: 


30 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


7-3/ -35 
S 


I 


2- 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 


PROJECT  MANAGER:  Afapfofir  ft.  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


GENERAL: 


tt^/vs  ft?%f    tikm&i.  JTZ/ns  &p  %.  jrr^iz  %. 

-Tr^/ns        %,   /tor>  /Z&dwAC   +7Z/n<>  ^^6.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  ^^vfeg 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  S-^fS 


PROJECT  NO.:       ^/C    5>g&C  C&)  DATE  SURVEY  AUTHORIZED:  y- 

PRO  J.  NAME:     dcoc  DATE  WORK  STARTED:     so  -       -  ^ 

LENGTH:  —  ESTIMATED  COMPLETION  DATE: 


DATE  SUBMITTED  TO  DISTRICT: 


PROJECT  MANAGER:     /S,  ^fXjatjtfil  TELEPHONE:  JZS£  - 

NO.  PERSONNEL  ASSIGNED:  "  %  COMPLETE:  y  p  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:    3,  ' s 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     <De  ±    31^  /<y^-f- 

PROJECT  NO.:      g? /?    DATE  SURVEY  AUTHORIZED:   O*}  -  ZG-S^- 

PROJ .  NAME :  M^^Li, // £^MtJf  ft      DATE  WORK  STARTED:        gB  ~        -  £4- 

LENGTH:  /  A£  7e   ESTIMATED  COMPLETION  DATE:     p\  -A?-yf 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:    ,73a./.  f)„  Va^e.  TELEPHONE:  ^3  S"  -  8  73  /  

NO.  PERSONNEL  ASSIGNED:       p- S  %  COMPLETE:  95  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT: 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  y_ 


PROJECT  NO.:     A/£  *?a>4<?  (jL  ) 


DATE  SURVEY  AUTHORIZED:  Q^<r-<r<£ 


PROJ.  NAME:   S.^,  DATE  WORK  STARTED: 


LENGTH: 


ESTIMATED  COMPLETION  DATE: 


DATE  SUBMITTED  TO  DISTRICT: 
PROJECT  MANAGER:     ✓<  //^rr**.**}  TELEPHONE: 


NO.  PERSONNEL  ASSIGNED: 


%  COMPLETE: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT:  g 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  S~9-g& 


PROJECT  NO.:  )  DATE  SURVEY  AUTHORIZED: 

PROJ.  NAME:  ^Ti^ujai^a.  /2,ut?rz.  DATE  WORK  STARTED:  ^-^Z^. 

LENGTH:   ESTIMATED  COMPLETION  DATE:   

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:          a6?*T1*,*aJ  TELEPHONE: 
NO.  PERSONNEL  ASSIGNED:    %  COMPLETE: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT:  5130 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     December  28 , 1984 

PROJECT  NO. :     RR  09033  (4)   DATE  SURVEY  AUTHORIZED:      April  20t1984 

PROJ.  NAME:  Musselshell  Bridge  DATE  WORK  STARTED:     July  27,1984 

Near  Bundy 

LENGTH:  0.4  Miles   ESTIMATED  COMPLETION  DATE:  12/28/84 

DATE  SUBMITTED  TO  DISTRICT: 


PROJECT  MANAGER:        Passow   TELEPHONE:  538-8731 

NO.  PERSONNEL  ASSIGNED:    %  COMPLETE:  100 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT: 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     J)*  CUJLL  UUL£ 


PROJECT  NO.:  I  -  /  QQ  2. 
PROJ.  NAME:   <?e/x.  /A.// 


LENGTH: 


DATE  SURVEY  AUTHORIZED:     <s>  z  -  2 J  -84 
DATE  WORK  STARTED:       //  -  /  9  -  S4- 
ESTIMATED  COMPLETION  DATE: 


DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:  T^b  peV^r-e.  TELEPHONE: 
NO.  PERSONNEL  ASSIGNED:      d>  -  4  %  COMPLETE: 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221E 


DISTRICT:  ^ 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       3)&q.  3/ .  JSrf^ 

PROJECTNO.:    /PS  O)  a  DATE  SURVEY  AUTHORIZED:   

PRO  J.  NAME:    j/^^j^^^  J&aA  DATE  WORK  STARTED:  S&jU&Z&ib 

LENGTH :   j  Ats'/e.*   ESTIMATED  COMPLETION  DATE:   

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:    7^/4   T)* TELEPHONE:  ^fS*  ~  873  /  

NO.  PERSONNEL  ASSIGNED:      0  -  &  %  COMPLETE:  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:  5130 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     December  28.1Q84 

PROJECT  NO.:       RS  297-1(1)24   DATE  SURVEY  AUTHORIZED:  10/7/82 

PRO  J.  NAME:     Hedges vi lie-North  DATE  WORK  STARTED:  11/15/82 

LENGTH:  8.0  Miles  ESTIMATED  COMPLETION  DATE:   NA_ 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:     Passow  TELEPHONE:  538-8731 


NO.  PERSONNEL  ASSIGNED:        4-5  %  COMPLETE:  70 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT:  fij^AHSs 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /Z'^J'S,^  

PROJECT  NO.:      J~fi  / ^7  )P  DATE  SURVEY  AUTHORIZED:        5'  23 '3^ 

PRO  J.  NAME:      £hje/J/lL<j   Z*mKJ*s       DATE  WORK  STARTED:  /Z~&jdL 

LENGTH:  /n  9  /7J/^<   ESTIMATED  COMPLETION  DATE:  2~8S5 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:    A&e/j&rA.  P/MA//      TELEPHONE:  Z</S-9SOZ  

NO.  PERSONNEL  ASSIGNED:  5  %  COMPLETE:  /?  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  jB/O-//^^ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /-/-8A- 


PROJECT  NO.:    J  90~3  C77)455  DATE  SURVEY  AUTHORIZED:     @£L  L 

PRO  J.  NAME:  ,  (o^SoaJ  /que  -  Zxn*3&t4#&  DATE  W0RK  STARTED:  /  //  8J)  //-ftffi 
LENGTH:    Dco/ff,6£S    Zv7£/ec*t*o££         ESTIMATED  COMPLETION  DATE:  f-f/-&S 

DATE  SUBMITTED  TO  DISTRICT:    Q(Z7-    /  984 

PROJECT  MANAGER:  /Qt}0/Q  /?  Gc^J^mJ  TELEPHONE:       ?45'  9fiOZ.  

NO.  PERSONNEL  ASSIGNED:      _j£   %  COMPLETE:  8Q  


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT:    A//LZs*/Gr  3 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /-  <^<y<£-  

PROJECT  NO.:  C/a*  )  *  Z- 7        DATE  SURVEY  AUTHORIZED:    S~-3  3-3r<t- 

PRO  J.  NAME:    /jq^^a^  f  <aJ  ,  DATE  WORK  STARTED:  //-/9~r<£ 

LENGTH:  jT   ESTIMATED  COMPLETION  DATE:   

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:    A?.  £&*Eaz&&l  TELEPHONE:  <£SZ.-  <?/^?&  

NO.  PERSONNEL  ASSIGNED:    %  COMPLETE:  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:  ££&&£&3L 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /-  rs  

PROJECT  NO.:    //?  9a-  8  (9  ?)  DATE  SURVEY  AUTHORIZED:  &  jf-  ft- 

PROJ.  NAME:  'Sp&uGTmK  /ajT.  Cl/BST     DATE  WORK  STARTED:       /  /-  £,9-2*4- 

LENGTH:  ^>  6.   ^z^j,  ESTIMATED  COMPLETION  DATE:   

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER;     ^  iLm****  TELEPHONE:   

NO.  PERSONNEL  ASSIGNED:    %  COMPLETE: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  S.'///^^ 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  n ,  jj /  / 

PROJECTNO.:    f  G>3-  g  (Z)  I  S  DATE  SURVEY  AUTHORIZED:  J  

PROJ.  NAME:  Gap-  A/^r-  J- 1         DATE  WORK  STARTED:  /g-Q3^4 

LENGTH:  /c    ESTIMATED  COMPLETION  DATE:  O^-S-M^. 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:   T)n./fi  Tie.  \£e£.         TELEPHONE:  ^J??  -  &7  J?  / 

NO.  PERSONNEL  ASSIGNED:      p  -  %  COMPLETE:   2.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
|  PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:  5130 


PRELIMINARY  SURVEY  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING:       December  28,1984 


PROJECT  NO.:     F  57-3(15)  67   DATE  SURVEY  AUTHORIZED:  0ct.1?f1Q83 

PROJ.  NAME:       Moore-  Lewis town  DATE  WORK  STARTED:  Nov.15,1983 

LENGTH:  14.0  Miles   ESTIMATED  COMPLETION  DATE:   

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:  Passow   TELEPHONE:   538-8731  

NO.  PERSONNEL  ASSIGNED:    %  COMPLETE:  100  


Additional  Info  Requested  By  Design  Section 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:  J3/<^/a/£S 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:   

PROJECT  NO.:    f  g£zL££l&  DATE  SURVEY  AUTHORIZED:  /2-5'&3 

PRO  J.  NAME:  -8/?OAOU IE\a/  DATE  WORK  STARTED:       /  -/Q'&4- 
LENGTH :         28. 4    f?0tt-£^  ESTIMATED  COMPLETION  DATE:     / '  3Q-&S 

DATE  SUBMITTED  TO  DISTRICT:  /2-5~&3 

PROJECT  MANAGER:  Q_  £&Jy/naJ  TELEPHONE:     Z45~  ?SOZ  

NO.  PERSONNEL  ASSIGNED:         .  3  %  COMPLETE:  3S  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:  5130  

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         December  28,1984 

PROJECT  NO.:    F  14-4(01)  139   DATE  SURVEY  AUTHORIZED:     May  22.1984 

PROJ.  NAME:     Lavina  West   DATE  WORK  STARTED:    August  23,1984 

LENGTH :         8.3  Miles   ESTIMATED  COMPLETION  DATE:     Jan.  15.1985 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:     p a,s sow   TELEPHONE:   538-  8731  

NO.  PERSONNEL  ASSIGNED:        4-5  %  COMPLETE:  62 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221E 


DIRECT  PARTICIPATION 
FEDERAL  HIGHWAY  ADMINISTRATION 
November  30,  1984 


rev:  11/84  » 


PROJECT 


LOCATION 


MONTHLY  PROGRESS  REPORT 
DIRECT  FEDERAL  CONSTRUCTION 
MONTANA 


LENGTH 


TYPE 
WORK 


PERCENT    %  WORK  COMPLETED 
TIME  AND  ESTIMATED 

USED        COMPLETION  DATE 


CONTRACTOR  AND 
CONTRACT  AMOUNT 


GLAC  10(1),  200(1) 
&  909(1) 


Cascade  &  Teton  Co. 


3.086      Bituminous  paving     83-3%  96.7% 
(1000)  06/11/85 


American  Asphalt,  Inc. 
$  41*7,041.00 


OM-AD  18(11) 


Cascade  &  Teton  Co.      22.600      Crushed  Aggregate  55.8 

Surfacing 


73.0%  Maronick  Const.  Co.,  Inc. 
11/01/84        $  558,080.00 


